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Toplayer Service Delivery Budget Implementation Plan for 2017/18 


Assist 

Directorate [R] Function [R] 

National Outcome [R] 

National KPA [R] 

NDP Objective [R] 

IDP Objective [R] 

Municipal KPA [R] KPI Name [R] 

Unit of Measurement Ward [R] 

KPI Owner [R] 

Baseline 

POE 

Target Type [R] Annual Target 


Q1 

Q2 

Q3 

Q4 

* 

Community Services 

Housing [Non-core Function] - 
Housing 

Sustainable human settlements 
and improved quality of 
household life 

Basic Service Delivery 

Economy and Development 

Universal access to decent 
quality of services 

Infrastructure Development 

Complete 180 Top Structures in Kwanokuthula for 
the 2017/2018 financial year 

Number of top structures completed 

5;6 

Head: Community Services 

New performance indicator 
for the 2017/18 financial 

year 

Completion certificates 

Number 

180 


0 

0 

0 

180 

2 

Community Services 

Housing [Non-core Function] - 
Housing 

Sustainable human settlements 
and improved quality of 
household life 

Basic Service Delivery 

Economy and Development 

Universal access to decent 
quality of services 

Infrastructure Development 

Complete and submit funding application for the 
development in certain areas of Qolweni and Kurland 
to the Department of Human Settlements by 30 June 

2018 

Funding application completed and 
submitted to the Department of Human 
Settlements by 30 June 2018 

3;4 

Head: Community Services 

New performance indicator 
for the 2017/18 financial 

Relevant documentation 
submitted to the Department of 
Human Settlements and proof of 
acknowledgment of receipt by the 
Department 

Number 

1 


0 

0 

0 

■ 

3 

Community Services 

Housing [Non-core Function] - 
Housing 

Sustainable human settlements 
and improved quality of 
household life 

Basic Service Delivery 

Economy and Development 

Universal access to decent 
quality of services 

Infrastructure Development 

Complete and submit funding application for the 
development of FLISPS in the vicinity of Shell Ultra 
City to the Department of Human Settlements by 30 
June 2018 

Funding application completed and 
submitted to the Department of Human 
Settlements by 30 June 2018 

2 

Head: Community Services 

New performance indicator 
for the 2017/18 financial 

Relevant documentation 
submitted to the Department of 
Human Settlements and proof of 
acknowledgment of receipt by the 
Department 

Number 

1 


0 

0 

0 

■ 

* 

Community Services 

Waste Management [Core 
function] - Solid Waste 
Removal 

An effective, competitive and 
responsive economic 
infrastructure network 

Basic Service Delivery 

Environmental Sustainability 
and Resilience 

Universal access to decent 
quality of services 

Infrastructure Development 

Complete and submit the closure plan of the refuse 
site to the Department of Environmental Affairs by 
30 September 2017 

Closure plan completed and submitted to 
the Department of Environmental Atrairs 
by 30 September 2017 

All 

Head: Community Services 

New performance indicator 
for the 2017/18 financial 

Relevant plans and 
correspondence submitted to the 
Department and proof of 
acknowledgement of receipt by 
the Department 

Number 

1 


■ 

0 

0 

0 

5 

Community Services 

Waste Management [Core 
function] - Solid Waste 
Removal 

An effective, competitive and 
responsive economic 
infrastructure network 

Basic Service Delivery 

Environmental Sustainability 
and Resilience 

Universal access to decent 
quality of services 

Infrastructure Development 

Complete the construction of the "drop-off facility" 
at the Sewerage Works (Old Nick) by 30 June 2018 

Construction of the "drop-off facility" 
completed at the Sewerage Works by 30 
June 2018 

All 

Head: Community Services 

New performance indicator 
for the 2017/18 financial 

year 

Completion certificate endorsed 
by the consultant or HOD 
Community Services 

Number 

1 


0 

0 

0 

* 

6 

Corporate Services 

Finance and Administration 
[Core function] - Human 
Resources 

A development-orientated public 
service and inclusive citizenship 

Municipal Transformation 
and Institutional 
Development 

Developing a capable and 
Development State 

Build a capable, corruption- 
free administration that is 

able to deliver on 
developmental mandate 

Institutional Development 

Percentage of people equal to 70% from 
employment equity target groups employed in the 
three highest levels of management in compliance 
with the municipality's approved employment equity 
plan by 30 June 2017 {(Number of people from 
employment equity target groups employed 
(appointed) in the three highest levels of 
management in compliance with a municipality's 
approved employment equity plan/ Number of 
people employed (appointed) in the three highest 

% of people equal to 70% from 
employment equity target groups 
employed in the three highest levels of 
management in compliance with 
municipality's approved employment 
equity plan by 30 June 2018 

- 

Head: Corporate Services 

70% 

Signed-off employment equity 

Percentage 

70 


0 

0 

0 

70 

7 

Corporate Services 

Finance and Administration 
[Core function] - Human 
Resources 

A development-orientated public 
service and inclusive citizenship 

Municipal Transformation 
and Institutional 
Development 

Developing a capable and 
Development State 

Build a capable, corruption- 
free administration that is 

able to deliver on 

Institutional Development 

Spent 0.1% of operational budget on training by 30 
June 2018 {(Actual total training expenditure divided 
by total operational budget)xl00} 

% of operational budget spent on training 
by 30 June 2018 

- 

Head: Corporate Services 

0.1% 

Expenditure report 

Percentage 

0.1 


0.025 

0.025 

0.025 

0.025 

8 

Corporate Services 

Finance and Administration 
[Core function] - Administrative 
and Corporate Support 

A development-orientated public 
service and inclusive citizenship 

Municipal Transformation 
and Institutional 
Development 

Developing a capable and 
Development State 

Build a capable, corruption- 
free administration that is 

able to deliver on 

Institutional Development 

Conduct a comprehensive customer survey in the 
Greater Plettenberg Bay area by 30 June 2018 to 
determine the percentage customer satisfaction with 

Customer Survey conducted in the 
Greater Plettenberg Bay area by 30 June 
2018 

- 

Head: Corporate Services 

New performance indicator 
for the 2017/18 financial 

Audited survey documentation 
with a a summary signed off by 
the HOD Corporate Services 

Number 

* 


0 

0 

0 

> 

9 

Corporate Services 

Finance and Administration 
[Core function] - Human 
Resources 

A development-orientated public 
service and inclusive citizenship 

Municipal Transformation 
and Institutional 
Development 

Developing a capable and 
Development State 

Build a capable, corruption- 
free administration that is 

able to deliver on 
developmental mandate 

Institutional Development 

Review 100% of the Human Resources policies, with 
the SALGA Policy Framework Scope as basis/directive 
and submit to Council by 31 December 2017 
{(Number of policies reviewed/total amount of HR 

% of HR policies reviewed and submitted 
to Council by 31 December 2017 

« 

Head: Corporate Services 

New performance indicator 
for the 2017/18 financial 

Total number of policies reviewed 
and a summary of amount of 
policies reviewed and endorsed by 
the HOD Corporate Services 

Percentage 

100 


0 

100 

0 

0 

10 

Corporate Services 

Finance and Administration 
[Core function] - Administrative 
and Corporate Support 

A development-orientated public 
service and inclusive citizenship 

Municipal Transformation 
and Institutional 
Development 

Developing a capable and 
Development State 

Build a capable, corruption- 
free administration that is 

able to deliver on 
developmental mandate 

Institutional Development 

Review 100% of the by-laws of the Municipality and 
submit to Council by 31 March 2018 

% of by-laws reviewed and submitted to 
Council by 31 March 2018 

- 

Head: Corporate Services 

New performance indicator 
for the 2017/18 financial 

Total number of by-laws reviewed 
and summary of amount of by¬ 
laws reviewed endorsed by the 
HOD Corporate Services 

Percentage 

100 


0 

0 

0 

0 

» 

Corporate Services 

Finance and Administration 
[Core function] - Administrative 
and Corporate Support 

A development-orientated public 
service and inclusive citizenship 

Municipal Transformation 
and Institutional 
Development 

Developing a capable and 
Development State 

Build a capable, corruption- 
free administration that is 

able to deliver on 
developmental mandate 

Institutional Development 

Review the "System of operational delegations" and 
submit to Council for approval by 31 July 2017 

"System of operational delegations" 
submitted to Council for approval by 31 
July 2017 

- 

Head: Corporate Services 

Existing approved 
delegations 

Agenda of the Council meeting 

Number 

* 


■ 

0 

0 

0 

12 

Engineering Services 

Planning and Development 
[Core function] - Economic 
Development/Planning 

Decent employment through 
inclusive economic growth 

Local Economic 
Development 

Economy and Development 

Universal access to decent 
quality of services 

Economic Development 

Create 200 job opportunities in terms of the EPWP 
during the 2017/2018 financial year by 30 June 2018 

Number of job oppertunities created by 
30 June 2018 

« 

Head: Engineering Services 

44 FTE's 

Reports to the National 
Department of Public Works 

Number 

200 


0 

40 

80 

200 

13 

Engineering Services 

Road Transport [Core function] 

An effective, competitive and 
responsive economic 
infrastructure network 

Basic Service Delivery 

Economy and Development 

Universal access to decent 
quality of services 

Infrastructure Development 

Reseal 2 kilometers of road by 30 June 2018 

Kilometers of road resealed by 30 June 
2018 

« 

Head: Engineering Services 

New performance indicator 
for the 2017/18 financial 

Completion certificates supported 
by certified payment certificates 

Number 

2 


0 

0 

0 

2 


Engineering Services 

Road Transport [Core function] 

An effective, competitive and 
responsive economic 
infrastructure network 

Basic Service Delivery 

Economy and Development 

Universal access to decent 
quality of services 

Infrastructure Development 

Complete the rehabilitation of High Street in Green 
Valley by 30 June 2018 

Project completed by 30 June 2018 

* 

Head: Engineering Services 

New performance indicator 
for the 2017/18 financial 

Completion certificates supported 
by certified payment certificates 

Number 

* 


0 

0 

0 

* 

15 

Engineering Services 

Road Transport [Core function] 

An effective, competitive and 
responsive economic 
infrastructure network 

Basic Service Delivery 

Economy and Development 

Universal access to decent 
quality of services 

Infrastructure Development 

Upgrade 1.8 kilometers of roads by 30 June 2018 

Kilometers of road upgraded by 30 June 
2018 

- 

Head: Engineering Services 

New performance indicator 
for the 2017/18 financial 
year 

Completion certificates supported 
by certified payment certificates 

Number 

1.8 


0 

0 

0 

1.8 

16 

Engineering Services 

Water Management [Core 
function] - Water Distribution 

An effective, competitive and 
responsive economic 
infrastructure network 

Basic Service Delivery 

Economy and Development 

Universal access to decent 
quality of services 

Infrastructure Development 

Provide piped water to properties which are 
connected to the municipal water infrastructure 
network and billed for the service as at 30 June 2018 

Number of properties that receive piped 
water as per the FMS as at 30 June 2018 

- 

Head: Engineering Services 

10581 

Report from the financial system 

Number 

10581 


10581 

10581 

10581 

10581 

17 

Engineering Services 

Electricity [Core function] - 
Electricity 

An effective, competitive and 
responsive economic 
infrastructure network 

Basic Service Delivery 

Economy and Development 

Universal access to decent 
quality of services 

Infrastructure Development 

Provide electricity to properties connected to the 
municipal electrical infrastructure network and billed 
for the service as well as prepaid electrical metering 
as at 30 June 2018 

Number of properties connected to the 
municipal electrical infrastructure network 
(credit and prepaid electrical metering) as 
per the FMS as at 30 June 2018 

- 

Head: Engineering Services 

12075 

Report from the financial system 

Number 

12075 


12075 

12075 

12075 

12075 

18 

Engineering Services 

Waste Water Management 
[Core function] - Sewerage 

An effective, competitive and 
responsive economic 
infrastructure network 

Basic Service Delivery 

Economy and Development 

Universal access to decent 
quality of services 

Infrastructure Development 

Provide sanitation services to properties which are 
connected to the municipal waste water 
(sanitation/sewerage) network 8i are billed for 
sewerage service, irrespective of the number of 
water closets (toilets) as at 30 June 2018 

Number of residential properties which 
are billed for sewerage in accordance with 
the financial system as at 30 June 2018 

- 

Head: Engineering Services 

12123 

Report from the financial system 

Number 

12123 


12123 

12123 

12123 

12123 

19 

Community Services 

Waste Management [Core 
function] - Solid Waste 
Removal 

An effective, competitive and 
responsive economic 
infrastructure network 

Basic Service Delivery 

Economy and Development 

Universal access to decent 
quality of services 

Infrastructure Development 

Provide refuse services to properties for which 
refuse is removed and billed for the service as at 30 

June 2018 

Number of properties which are billed for 
refuse removal as per the FMS as at 30 
June 2018 

- 

Head: Community Services 

10338 

Report from the financial system 

Number 

10338 


10338 

10338 

10338 

10338 

20 

Financial Services 

Finance and Administration 
[Core function] - Budget and 
Treasury Office 

A responsive and accountable, 
effective and efficient local 
government system 

Municipal Financial Viability 
and Management 

Social Protection 

Manage expenditure 
prudently, grow revenue 
base and build long term 
financial sustainability so as 
to invest in social and 

Financial Sustainability 

Provide subsidies for free basic services to indigent 
households as at 30 June 2018 

Number of indigent households receiving 
subsidies for free basic services as per 
FMS as at 30 June 2018 

- 

Head: Finance 

4274 

Report from the financial system 

Number 

4274 


4274 

4274 

4274 

4274 

21 

Financial Services 

Finance and Administration 
[Core function] - Budget and 
Treasury Office 

A responsive and accountable, 
effective and efficient local 
government system 

Municipal Financial Viability 
and Management 

Social Protection 

Manage expenditure 
prudently, grow revenue 
base and build long term 
financial sustainability so as 
to invest in social and 

Financial Sustainability 

Provide subsidies for services to sub economic 

households as at 30 June 2018 

Number of sub economic households 
receiving subsidies for services as per FMS 
as at 30 June 2018 

- 

Head: Finance 

2493 

Report from the financial system 

Number 

2493 


2493 

2493 

2493 

2493 
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Toplayer Service Delivery Budget Implementation Plan for 2017/18 


Assist 

Directorate [R] 

Function [R] 

National Outcome [R] 

National KPA [R] 

NDP Objective [R] 

IDP Objective [R] 

Municipal KPA [R] 

KPI Name [R] 

Unit of Measurement 

Ward [R] 

KPI Owner [R] 

Baseline 

POE 

Target Type [R] 

Annual Target 


Q1 

Q2 

Q3 

Q4 

22 

Financial Services 

Finance and Administration 
[Core function] - Budget and 
Treasury Office 

A responsive and accountable, 
effective and efficient local 
government system 

Municipal Financial Viability 
and Management 

Social Protection 

Manage expenditure 
prudently, grow revenue 
base and build long term 
financial sustainability so as 
to invest in social and 

Financial Sustainability 

Submit monthly progress reports to the Municipal 
Manager during the 2017/18 financial year regarding 
the implementation of the mSCOA Regulation 

Number of reports submitted 

All 

Head: Finance 

New performance indicator 
for the 2017/18 financial 

Proof of submission of the reports 

Number 

12 


3 

3 

3 

3 

23 

Financial Services 

Finance and Administration 
[Core function] - Budget and 
Treasury Office 

A responsive and accountable, 
effective and efficient local 
government system 

Municipal Financial Viability 
and Management 

Developing a capable and 
Development State 

Build a capable, corruption- 
free administration that is 

able to deliver on 

Institutional Development 

Spend 9056 of municipal capital budget on capital 
projects by 30 June 2018 {(Actual amount spent on 
capital projects /Total amount budgeted for capital 

% the capital budget spent on capital 
projects as at 30 June 2018 

All 

Municipal Manager 


Report from the financial system, 
sec 71 reports and annual financial 
statements 

Percentage 

90 


15 

30 

60 

90 

24 

Financial Services 

Finance and Administration 
[Core function] - Budget and 
Treasury Office 

A responsive and accountable, 
effective and efficient local 
government system 

Municipal Financial Viability 
and Management 

Developing a capable and 
Development State 

Manage expenditure 
prudently, grow revenue 
base and build long term 
financial sustainability so as 
to invest in social and 

Financial Sustainability 

Financial viability measured in terms of the 
municipality's ability to meet it's service debt 
obligations as at 30 June 2018 (Short Term Borrowing 
+ Bank Overdraft + Short Term Lease + Long Term 
Borrowing + Long Term Lease) / Total Operating 

% of debt coverage as at 30 June 2018 

All 

Head: Finance 

- 

Section 71 reports and Annual 
Financial statements 

Percentage 

45 


0 

0 

0 

45 

25 

Financial Services 

Finance and Administration 
[Core function] - Budget and 
Treasury Office 

A responsive and accountable, 
effective and efficient local 
government system 

Municipal Financial Viability 
and Management 

Developing a capable and 
Development State 

Manage expenditure 
prudently, grow revenue 
base and build long term 
financial sustainability so as 
to invest in social and 

Financial Sustainability 

Financial viability measured in terms of the 
outstanding service debtors as at 30 June 2018 
((Total outstanding service debtors/ revenue 
received for services)X100) 

% of outstanding service debtors as at 30 
June 2018 

All 

Head: Finance 

11.80% 

Section 71 reports and Annual 
Financial statements 

Percentage 

11.80 


0 

0 

0 

11.80 

26 

Financial Services 

Finance and Administration 
[Core function] - Budget and 
Treasury Office 

A responsive and accountable, 
effective and efficient local 
government system 

Municipal Financial Viability 
and Management 

Developing a capable and 
Development State 

Manage expenditure 
prudently, grow revenue 
base and build long term 
financial sustainability so as 
to invest in social and 
economic development 

Financial Sustainability 

Financial viability measured in terms of the available 
cash to cover fixed operating expenditure as at 30 
June 2018 ((Cash and Cash Equivalents - Unspent 
Conditional Grants - Overdraft) + Short Term 
Investment) / Monthly Fixed Operational 
Expenditure excluding (Depreciation, Amortisation, 
and Provision for Bad Debts, Impairment and Loss on 
Disposal of Assets)) as per Circular 71 

Number of months it takes to cover fix 
operating expenditure with available cash 

- 

Head: Finance 

2 

Section 71 reports and Annual 
Financial statements 

Number 

2 


0 

0 

0 

2 

27 

Financial Services 

Finance and Administration 
[Core function] - Administrative 
and Corporate Support 

A responsive and accountable, 
effective and efficient local 
government system 

Municipal Financial Viability 
and Management 

Developing a capable and 
Development State 

Manage expenditure 
prudently, grow revenue 
base and build long term 
financial sustainability so as 
to invest in social and 

Financial Sustainability 

Achieve a debtor payment percentage of 95% by 30 
June 2018 [(Gross Debtors Closing Balance + Billed 
Revenue - Gross Debtors Opening Balance+ Bad 
Debts Written Off)/Billed Revenue] x 100 

% debtor payment achieved as at 30 June 
2018 

- 

Head: Finance 

95% 

Section 71 reports and Annual 
Financial statements 

Percentage 

95 


95 

95 

95 

95 

28 

Engineering Services 

Water Management [Core 
function] - Water Treatment 

An effective, competitive and 
responsive economic 
infrastructure network 

Basic Service Delivery 

Economy and Development 

Universal access to decent 
quality of services 

Infrastructure Development 

Limit unaccounted for water to less than 15% as at 
30 June 2018 {(Number of Kiloliters Water Purchased 
or Purified - Number of Kiloliters Water Sold (incl 
free basic water) / Number of Kiloliters Water 

% unaccounted water by 30 June 2018 

- 

Head: Engineering Services 

15% 

Annual financial Statements 

Percentage 

15 


0 

0 

0 

15 

29 

Financial Services 

Finance and Administration 
[Core function] - Information 
Technology 

A responsive and accountable, 
effective and efficient local 
government system 

Municipal Financial Viability 
and Management 

Developing a capable and 
Development State 

Build a capable, corruption- 
free administration that is 

able to deliver on 

Institutional Development 

Spend 90% of the budgeted amount for the Server 
Storage Project by 30 June 2018 {(Actual amount 
spent on project /Total amount budgeted for 

% budget spent on project as at 30 June 
2018 

- 

Head: Finance 

New performance indicator 
for the 2017/18 financial 

Report from the financial system, 
sec 71 reports and annual financial 
statements 

Percentage 

90 


15 

30 

60 

90 

30 

Municipal Manager 

Internal Audit [Core function] - 
Governance Function 

A responsive and accountable, 
effective and efficient local 
government system 

Good Governance and Public 
Participation 

Developing a capable and 
Development State 

Build a capable, corruption- 
free administration that is 

able to deliver on 

Infrastructure Development 

Compile and submit the Risk Based Audit Plan (RBAP) 
for the 2018/2019 financial year to the Audit 
Committee by 30 June 2018 

Risk Based Audit Plan for the 2018/19 
financial year compiled and submitted to 
the Audit Committee by 30 June 2018 

- 

Municipal Manager 

> 

Agenda of the of Audit Committee 

Number 

* 


0 

0 

0 

> 

31 

Municipal Manager 

Internal Audit [Core function] - 
Governance Function 

A responsive and accountable, 
effective and efficient local 
government system 

Good Governance and Public 
Participation 

Developing a capable and 
Development State 

Build a capable, corruption- 
free administration that is 

able to deliver on 
developmental mandate 

Infrastructure Development 

Complete 80% of audits as scheduled in the RBAP 
applicable for 2017/18 by 30 June 2018 (Actual 
audits completed divided by the audits scheduled for 

% of audits completed as at 30 June 2018 

- 

Municipal Manager 

86% 

Minutes of Audit Committee 

Percentage 

80 


20 

40 

60 

80 

32 

Municipal Manager 

Internal Audit [Core function] - 
Governance Function 

A responsive and accountable, 
effective and efficient local 
government system 

Good Governance and Public 
Participation 

Developing a capable and 
Development State 

Build a capable, corruption- 
free administration that is 

able to deliver on 
developmental mandate 

Infrastructure Development 

Hold quarterly meetings of the Audit Committee for 
the 2017/2018 financial year 

Number of meetings held during the 
2017/18 financial year 

* 

Municipal Manager 

• 

Attendance register 

Number 

* 


■ 

■ 

■ 

> 

33 

Municipal Manager 

Finance and Administration 
[Core function] - Risk 
Management 

A responsive and accountable, 
effective and efficient local 
government system 

Good Governance and Public 
Participation 

Developing a capable and 
Development State 

Build a capable, corruption- 
free administration that is 

able to deliver on 
developmental mandate 

Infrastructure Development 

Complete the annual risk assessment for 2018/19 
and submit to the Audit Committee by 30 March 
2018 

Risk assessment of 2018/19 submitted to 
the Audit Committee by 30 March 2018 

- 

Municipal Manager 

■ 

Agenda of the of Audit Committee 
and the attendance register 

Number 

* 


0 

0 

■ 

0 

34 

Municipal Manager 

Planning and Development 
[Core function] - Corporate 
Wide Strategic Planning (IDPs, 
LEDs) 

A responsive and accountable, 
effective and efficient local 
government system 

Good Governance and Public 
Participation 

Developing a capable and 
Development State 

Build a capable, corruption- 
free administration that is 

able to deliver on 
developmental mandate 

Infrastructure Development 

Review the Performance Management Framework 
and submit to Council for approval by 31 March 2018 

Performance Management Framework 
reviewed and submitted to Council for 
approval by 31 March 2018 

* 

Municipal Manager 

Existing approved 
Performance Management 

Agenda of the Council meeting 

Number 

| 


0 

0 

■ 

0 

35 

Planning & Strategic 
Services 

Planning and Development 
[Core function] - Corporate 
Wide Strategic Planning (IDPs, 
LEDs) 

A responsive and accountable, 
effective and efficient local 
government system 

Good Governance and Public 
Participation 

Developing a capable and 
Development State 

Build a capable, corruption- 
free administration that is 

able to deliver on 
developmental mandate 

Strategic Planning For 
Transformation 

Review and submit the final IDP for 2018/19 to 
Council by 31 May 2018 

IDP reviewed and submitted to Council by 
31 May 2018 

- 

Head: Planning & Strategic 
Services 

> 

Agenda of the Council meeting 

Number 

■ 


0 

0 

0 

■ 

36 

Planning & Strategic 
Services 

Planning and Development 
[Corefunction] -Town 
Planning, Building Regulations 
and Enforcement, and City 
Engineer 

A responsive and accountable, 
effective and efficient local 
government system 

Basic Service Delivery 

Developing a capable and 
Development State 

Universal access to decent 
quality of services 

Strategic Planning For 
Transformation 

Review the land audit and submit a report with 
recommendations to Council by 30 June 2018 

Land audit report submitted to Council by 
30 June 2018 

- 

Head: Planning & Strategic 
Services 

■ 

Agenda of the Council meeting 

Number 

* 


0 

0 

0 

> 

37 

Planning & Strategic 
Services 

Planning and Development 
[Corefunction] -Town 
Planning, Building Regulations 
and Enforcement, and City 
Engineer 

A responsive and accountable, 
effective and efficient local 
government system 

Basic Service Delivery 

Developing a capable and 
Development State 

Universal access to decent 
quality of services 

Strategic Planning For 
Transformation 

Compile an integrated zoning scheme and submit to 
Council by 30 June 2018 

Integrated zoning scheme submitted to 
Council 30 June 2018 

- 

Head: Planning & Strategic 
Services 

New performanc indicator 
for the 2017/18 financial 

Agenda of the Council meeting 

Number 

* 


0 

0 

0 

* 

38 

Planning & Strategic 
Services 

Planning and Development 
[Core function] - Economic 
Development/Planning 

A responsive and accountable, 
effective and efficient local 
government system 

Local Economic 
Development 

Economy and Development 

Grow local economy, create 
jobs, empower previously 
disadvantaged, transform 
ownership patterns 2. 
Economic development of 

Economic Development 

Develop an Economic Growth and Development 
Strategy and submit to Council by 31 March 2018 

Economic Growth and Development 
Strategy submitted to Council by 31 
March 2018 

- 

Head: Planning & Strategic 
Services 

New performanc indicator 
for the 2017/18 financial 

Agenda of the Council meeting 

Number 

■ 


0 

0 

‘ 

0 

39 

Planning & Strategic 
Services 

Planning and Development 
[Core function] - Economic 
Development/Planning 

A responsive and accountable, 
effective and efficient local 
government system 

Local Economic 
Development 

Economy and Development 

Grow local economy, create 
jobs, empower previously 
disadvantaged, transform 
ownership patterns 2. 
Economic development of 

Economic Development 

Finalise the Tourism Bylaw and submit to Council by 
30 September 2017 

Tourism Bylaw finalised and submitted to 
Council by 30 September 2017 

- 

Head: Planning & Strategic 
Services 

New performanc indicator 
for the 2017/18 financial 

Agenda of the Council meeting 

Number 

* 


‘ 

0 

0 

0 

40 

Planning & Strategic 
Services 

Planning and Development 
[Core function] - Economic 
Development/Planning 

A responsive and accountable, 
effective and efficient local 

government system 

Local Economic 
Development 

Economy and Development 

Grow local economy, create 
jobs, empower previously 
disadvantaged, transform 
ownership patterns 2. 
Economic development of 

Economic Development 

Develop and submit the "Development Agency" 
model and submit to Council for approval by 30 June 

2018 

"Development Agency" model developed 
and submitted to Council for approval by 

30 June 2017 

- 

Head: Planning & Strategic 
Services 

New performanc indicator 
for the 2017/18 financial 

Agenda of the Council meeting 

Number 

* 


0 

0 

0 

> 
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Toplayer Service Delivery Budget Implementation Plan for 2017/18 


Assist 

Directorate [R] 

Function [R] 

National Outcome [R] 

National KPA [R] 

NDP Objective [R] 

IDP Objective [R] 

Municipal KPA [R] 

KPI Name [R] 

Unit of Measurement 

Ward [R] 

KPI Owner [R] 

Baseline 

POE 

Target Type [R] 

Annual Target 


Q1 

Q2 

Q3 

Q4 

41 

Planning & Strategic 

Planning and Development 
[Core function] - Economic 
Development/Planning 

A responsive and accountable, 
effective and efficient local 
government system 

Local Economic 
Development 

Economy and Development 

Grow local economy, create 
jobs, empower previously 
disadvantaged, transform 
ownership patterns 2. 
Economic development of 
local economy 

Economic Development 

Develop and complete a feasibility study and 
business plan for the Eden Bio-Dome by 30 June 

2018 

Eden Bio-Dome feasibility study and 
business plan developed and completed 
by 30 June 2018 

All 

Head: Planning & Strategic 

New performanc indicator 
for the 2017/18 financial 

Completed feasibility study and 
business plan 

Number 

1 


0 

0 

0 

■ 

42 

Planning & Strategic 

Planning and Development 
[Core function] - Economic 
Development/Planning 

A responsive and accountable, 
effective and efficient local 
government system 

Local Economic 
Development 

Economy and Development 

Grow local economy, create 
jobs, empower previously 
disadvantaged, transform 
ownership patterns 2. 
Economic development of 

Economic Development 

Develop and complete a feasibility study and 
business plan for the Robberg Cultural Bridge by 30 
June 2018 

Robberg Cultural Bridge feasibility study 
and business plan developed and 
completed by 30 June 2018 

All 

Head: Planning & Strategic 

New performanc indicator 
for the 2017/18 financial 

Completed feasibility study and 
business plan 

Number 

1 


0 

0 

0 

■ 

43 

Planning & Strategic 

Planning and Development 
[Core function] - Economic 
Development/Planning 

A responsive and accountable, 
effective and efficient local 
government system 

Local Economic 
Development 

Economy and Development 

Grow local economy, create 
jobs, empower previously 
disadvantaged, transform 
ownership patterns 2. 
Economic development of 
local economy 

Economic Development 

Initiate 6 labour intensive projects by 30 June 2018 
that can employee households that are registered on 
the Indigent Register (database) 

Number of labour intensive projects 
initiated by 30 June 2018 

All 

Flead: Planning & Strategic 

New performanc indicator 
for the 2017/18 financial 

Copies of identity documents and 
extracts from the indigent register 

Number 

6 


0 

0 

0 

6 

- 

Planning & Strategic 

Planning and Development 
[Core function] - Economic 
Development/Planning 

A responsive and accountable, 
effective and efficient local 
government system 

Local Economic 
Development 

Economy and Development 

Grow local economy, create 
jobs, empower previously 
disadvantaged, transform 
ownership patterns 2. 
Economic development of 
local economy 

Economic Development 

Employ at least 30% if the employees of the six 
labour intensive projects who are occupying 
households that are registered on the Indigent 
Register (database) by 30 June 2018 {(Number of 
employees appointed from the Indigent 
Register/Number of employees appointed) X 100} 

% of employees appointed from the 
indigent Register by 30 June 2018 

All 

Head: Planning & Strategic 

New performanc indicator 
for the 2017/18 financial 

Copies of identity documents and 
extracts from the indigent register 

Percentage 

30 


0 

0 

0 

30 

45 

Engineering Services 

Electricity [Core function] - 
Electricity 

An effective, competitive and 
responsive economic 
infrastructure network 

Basic Service Delivery 

Economy and Development 

Universal access to decent 
quality of services 

Infrastructure Development 

Limit unaccounted for electricity to less than 10% as 
at 30 June 2018 {(Number of units purchased - 
Number of units Sold (incl free basic electricity) / 
Number of units) x 100} 

% unaccounted electricity by 30 June 2018 

All 

Head: Engineering Services 

« 

Annual financial Statements 

Percentage 

10 


0 

0 

0 

10 

46 

Community Services 

Community and Social Services 
[Non-core Function] - Disaster 
Management 

An effective, competitive and 
responsive economic 
infrastructure network 

Basic Service Delivery 

Building Safer Communities 

Universal access to decent 
quality of services 

Infrastructure Development 

Review the Disaster Management Plan during the 
2017/2018 financial year and submit to Council by 31 
March 2018 

Disaster Management Plan reviewed and 
submitted to Council by 31 March 2018 

All 

Head: Community Services 

Existing approved Disaster 
Management Plan 

Agenda of the Council meeting 

Number 

1 


0 

0 

> 

0 

47 

Community Services 

Public Safety [Core function] - 
Fire Fighting and Protection 

An effective, competitive and 
responsive economic 
infrastructure network 

Basic Service Delivery 

Building Safer Communities 

Universal access to decent 
quality of services 

Infrastructure Development 

Conduct two risk safety inspections per month 
during during the 2017/18 financial year 

Number of risk safety inspections 
conducted during the 2017/18 financial 
year 

All 

Head: Community Services 

New performance indicator 
for the 2017/18 financial 

Inspection Reports 

Number 

24 


6 

6 

6 

6 

48 

Community Services 

Public Safety [Core function] - 
Police Forces, Traffic and Street 
Parking Control 

An effective, competitive and 
responsive economic 
infrastructure network 

Basic Service Delivery 

Building Safer Communities 

Universal access to decent 
quality of services 

Infrastructure Development 

Conduct one special operation per month during the 
2017/18 financial year 

Number of special operations conducted 
during the 2017/18 financial year 

All 

Head: Community Services 

New performance indicator 
for the 2017/18 financial 

Operation Report 

Number 

12 


3 

3 

3 

3 

49 

Community Services 

Public Safety [Core function] - 
Police Forces, Traffic and Street 
Parking Control 

An effective, competitive and 
responsive economic 
infrastructure network 

Basic Service Delivery 

Building Safer Communities 

Universal access to decent 
quality of services 

Infrastructure Development 

Conduct two education programmes per quarter 
during the 2017/18 financial year 

Number of eduction programmes 
conducted during the 2017/18 financial 
year 

All 

Head: Community Services 

New performance indicator 
for the 2017/18 financial 

Program Reports 

Number 

8 


2 

2 

2 

2 

50 

Community Services 

Public Safety [Core function] - 
Police Forces, Traffic and Street 
Parking Control 

An effective, competitive and 
responsive economic 
infrastructure network 

Basic Service Delivery 

Building Safer Communities 

Universal access to decent 
quality of services 

Infrastructure Development 

Conduct monthly crime prevention initiatives during 
the 2017/18 financial year 

Number of monthly crime prevention 
initiatives conducted during the 2017/18 
financial year 

All 

Head: Community Services 

New performance indicator 
for the 2017/18 financial 

Crime Prevention Reports 

Number 

12 


3 

3 

3 

3 

51 

Financial Services 

[Core function] - Information 
Technology 

A development-orientated public 
service and inclusive citizenship 

Municipal Transformation 
and Institutional 
Development 

Developing a capable and 
Development State 

Build a capable, corruption- 
free administration that is 

able to deliver on 
developmental mandate 

Institutional Development 

Develop an ICT Disaster Recovery Plan, that can be 
constructed to enable the Municipality to enact an 
orderly and timely recovery from a disaster or 
disruptive incident, and submit to Council by 30 April 
2018 

ICT Disaster Recovery Plan developed and 
submitted to Council by 30 April 2018 

All 

Head: Finance 

New performance indicator 
for the 2017/18 financial 

Agenda of the Council meeting 

Number 

1 


0 

0 

0 

■ 

52 

Financial Services 

[Core function] - Information 
Technology 

A development-orientated public 
service and inclusive citizenship 

Municipal Transformation 
and Institutional 
Development 

Developing a capable and 
Development State 

Build a capable, corruption- 
free administration that is 

able to deliver on 
developmental mandate 

Institutional Development 

Submit monthly reports to the Municipal Manager 
during the 2017/18 financial year regarding actual or 
suspected security breaches or security weaknesses 

Number of reports submitted 

All 

Head: Finance 

New performance indicator 
for the 2017/18 financial 

Proof of submission of the reports 

Number 

12 


3 

3 

3 

3 
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Capital projects for the 2017/18 financial year 


Assist 

Sub-Directorate [R] 

Function [R] 

Vote Number Project name [R] 

Funding source [R] 

Planned Start 

Planned 

Ward [R] 


July 2017 

August 2017 

September 2017 

October 2017 

November 2017 

December 2017 

January 2018 

February 2018 

March 2018 

April 2018 

May 2018 

June 2018 

Total 

1 

Human Settlements and Public 

Amenities 

Housing [Core function] - Housing 

553200121 LAND ACQUISITION 

Provincial Government 

Transfer 

2017/07/01 

2018/06/30 

ALL WARDS 


0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

2 

Human Settlements and Public 

Amenities 

Sport and Recreation [Core function] - 
Beaches and Jetties 

553220111 

TOOLS AND EQUIPMENT 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

ALL WARDS 


0 

0 

10000 

10000 

10000 

10000 

10000 

0 

0 

0 

0 

0 

50 000 

3 

Human Settlements and Public 

Amenities 

Sport and Recreation [Core function] - 
Beaches and Jetties 

553220121 

OFFICE FURNITURE 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

ALL WARDS 


0 

0 

5000 

5000 

5000 

5000 

5000 

0 

0 

0 

0 

0 

25 000 

4 

Human Settlements and Public 

Amenities 

Sport and Recreation [Core function] - 
Beaches and Jetties 

553220131 

OFFICE FURNITURE 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

ALL WARDS 


0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

5 

Human Settlements and Public 

Amenities 

Sport and Recreation [Core function] - 
Beaches and Jetties 

553220141 

EXTENSION OF SUP-WAY CENTRAL 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

WARD 2 


0 

0 

15000 

15000 

15000 

15000 

15000 

0 

0 

0 

0 

0 

75 000 

6 

Human Settlements and Public 

Amenities 

Sport and Recreation [Core function] - 
Beaches and Jetties 

553220161 

EQUIPMENT AND GENERAL 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

ALL WARDS 


0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

7 

Human Settlements and Public 

Amenities 

Sport and Recreation [Core function] - 
Beaches and Jetties 

553220171 

SIGNAGE 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

ALL WARDS 


0 

0 

10000 

10000 

10000 

10000 

10000 

0 

0 

0 

0 

0 

50 000 

8 

Library Services 

Community and Social Services [Core 
function] - Libraries and Archives 

553300081 

FURNITURE AND EQUIPMENT 

Provincial Government 

Transfer 

2017/07/01 

2018/06/30 

ALL WARDS 


0 

0 

3000 

3000 

3000 

3000 

3000 

0 

0 

0 

0 

0 

15 000 

9 

Library Services 

Community and Social Services [Core 
function] - Libraries and Archives 

553300181 

BOOK DETECTION SYSTEM 

Provincial Government 

Transfer 

2017/07/01 

2018/06/30 

ALL WARDS 


10000 

0 

5000 

5000 

5000 

5000 

0 

0 

0 

0 

0 

0 

30 000 

10 

Library Services 

Community and Social Services [Core 
function] - Libraries and Archives 

553300241 

COMPUTER EQUIPMENT 

Provincial Government 

Transfer 

2017/07/01 

2018/06/30 

ALL WARDS 


0 

0 

3000 

3000 

3000 

3000 

3000 

0 

0 

0 

0 

0 

15 000 

11 

Library Services 

Community and Social Services [Core 
function] - Libraries and Archives 

553300341 

AIR CONDITIONERS 

Provincial Government 

Transfer 

2017/07/01 

2018/06/30 

ALL WARDS 


0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

12 

Library Services 

Community and Social Services [Core 
function] - Libraries and Archives 

553300391 

UPGRADE OF MINICIPAL BUILDINGS 

Provincial Government 

Transfer 

2017/07/01 

2018/06/30 

ALL WARDS 


0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

13 

Library Services 

Community and Social Services [Core 
function] - Libraries and Archives 

553300401 

GREEN VALLEY:UPGRADE LIBRARY G 

Provincial Government 

Transfer 

2017/07/01 

2018/06/30 

WARD 7 


0 

0 

80000 

80000 

80000 

80000 

80000 

80000 

32427.77 

0 

0 

0 

512 427 

14 

Library Services 

Community and Social Services [Core 
function] - Libraries and Archives 

553300411 

SECURITY CAMERAS 

Provincial Government 

Transfer 

2017/07/01 

2018/06/30 

ALL WARDS 


0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

15 

Library Services 

Community and Social Services [Core 
function] - Libraries and Archives 

553300461 

FURNITURE AND EQUIPMENT 

Provincial Government 

Transfer 

2017/07/01 

2018/06/30 

ALL WARDS 


0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

16 

Public Safety: Law 
Enforcement/Traffic/Fire & 

Disaster 

Public Safety [Core function] - Fire 
Fighting and Protection 

553400131 

TECHNICAL RESCUE EQUIPMENT 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

ALL WARDS 


0 

0 

50000 

50000 

50000 

50000 

0 

0 

0 

0 

0 

0 

200 000 

17 

Public Safety: Law 
Enforcement/Traffic/Fire & 

Disaster 

Public Safety [Core function] - Fire 
Fighting and Protection 

553400381 

UPGRADE OF BUILDINGS 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

ALL WARDS 


0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

18 

Public Safety: Law 
Enforcement/Traffic/Fire & 

Disaster 

Public Safety [Core function] - Fire 
Fighting and Protection 

553400551 

HAZMAT EQUIPMENT 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

ALL WARDS 


0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

19 

Public Safety: Law 
Enforcement/Traffic/Fire & 

Disaster 

Public Safety [Core function] - Fire 
Fighting and Protection 

553400581 

AIRPORT FIRE FIGHTING SERVICES 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

WARD 7 


0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

20 

Public Safety: Law 
Enforcement/Traffic/Fire & 

Disaster 

Public Safety [Core function] - Fire 
Fighting and Protection 

553400601 

UPGRADE KURLAND FIRE SUB ST ATI 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

WARD 1 


0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

21 

Public Safety: Law 
Enforcement/Traffic/Fire & 

Disaster 

Public Safety [Core function] - Fire 
Fighting and Protection 

553400611 

KRANSHOEK SUB FIRE STATION 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

WARD 7 


0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

22 

Public Safety: Law 
Enforcement/Traffic/Fire & 

Disaster 

Public Safety [Core function] - Police 
Forces, Traffic and Street Parking 
Control 

553420131 

TOOLS AND EQUIPMENT 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

ALL WARDS 


0 

0 

20000 

20000 

20000 

20000 

8000 

0 

0 

0 

0 

0 

88 000 

23 

Public Safety: Law 
Enforcement/Traffic/Fire & 

Disaster 

Public Safety [Core function] - Police 
Forces, Traffic and Street Parking 
Control 

553420141 

TECHNICAL EQUIPMENT 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

ALL WARDS 


0 

0 

21000 

21000 

20000 

20000 

0 

0 

0 

0 

0 

0 

82 000 

24 

Public Safety: Law 
Enforcement/Traffic/Fire & 

Disaster 

Public Safety [Core function] - Police 
Forces, Traffic and Street Parking 
Control 

553420321 

LAND AND BUILDINGS 2 

External Loans 

2017/07/01 

2018/06/30 

WARD 4 


0 

0 

200000 

200000 

200000 

200000 

200000 

793550 

0 

0 

0 

0 

1 793 550 

25 

Public Safety: Law 
Enforcement/Traffic/Fire & 

Disaster 

Public Safety [Core function] - Police 
Forces, Traffic and Street Parking 
Control 

553420461 

FURNITURE AND EQUIPMENT 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

ALL WARDS 


0 

0 

5000 

5000 

5000 

5000 

5000 

5000 

0 

0 

0 

0 

30 000 

26 

Public Safety: Law 
Enforcement/Traffic/Fire & 

Disaster 

Public Safety [Core function] - Police 
Forces, Traffic and Street Parking 
Control 

553420531 

TECHNICAL EQUIPMENT 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

ALL WARDS 


0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

27 

Public Safety: Law 
Enforcement/Traffic/Fire & 

Disaster 

Public Safety [Core function] - Police 
Forces, Traffic and Street Parking 
Control 

553420541 

SPECIALISED EQUIPMENT 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

ALL WARDS 


100000 

50000 

10000 

10000 

10000 

10000 

0 

0 

0 

0 

0 

0 

190 000 

28 

Public Safety: Law 
Enforcement/Traffic/Fire & 

Disaster 

Public Safety [Core function] - Police 
Forces, Traffic and Street Parking 
Control 

553420561 

BODY ARMOR 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

ALL WARDS 


0 

0 

10000 

10000 

10000 

10000 

0 

0 

0 

0 

0 

0 

40 000 
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Capital projects for the 2017/18 financial year 


Assist 

Sub-Directorate [R] 

Function [R] 

Vote Number Project name [R] 

Funding source [R] 

Planned Start 

Planned 

Ward [R] 


July 2017 

August 2017 

September 2017 

October 2017 

November 2017 

December 2017 

January 2018 

February 2018 

March 2018 

April 2018 

May 2018 

June 2018 

Total 

29 

Public Safety: Law 
Enforcement/Traffic/Fire & 

Disaster 

Public Safety [Core function] - Police 
Forces, Traffic and Street Parking 
Control 

553420571 

SCBA SETS AND COMPRESSOR 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

ALL WARDS 


0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

30 

Public Safety: Law 
Enforcement/Traffic/Fire 8i 

Disaster 

Public Safety [Core function] - Police 
Forces, Traffic and Street Parking 
Control 

553420621 

FIRE ARMS 9MM GLOCK SEMI AUTOM 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

ALL WARDS 


0 

0 

0 

10000 

10000 

10000 

10000 

10000 

0 

0 

0 

0 

50 000 

31 

Public Safety: Law 
Enforcement/Traffic/Fire 8i 

Disaster 

Public Safety [Core function] - Police 
Forces, Traffic and Street Parking 
Control 

553430131 

TOOLS AND EQUIPMENT 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

ALL WARDS 


0 

0 

20000 

20000 

20000 

20000 

20000 

0 

0 

0 

0 

0 

100 000 

32 

Human Settlements and Public 

Amenities 

Environmental Protection [Non-core 
Function] - Nature Conservation 

553500011 

OFFICE FURNITURE 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

ALL WARDS 


0 

0 

5000 

5000 

5000 

5000 

5000 

0 

0 

0 

0 

0 

25 000 

33 

Human Settlements and Public 

Amenities 

Environmental Protection [Non-core 
Function] - Nature Conservation 

553500321 

KRANSHOEK: UPGRADE SPORTS FAC 

National Government 

Transfers - MIG 

2017/07/01 

2018/06/30 

WARD 7 


0 

100000 

500000 

500000 

500000 

500000 

500000 

31579 

0 

0 

0 

0 

2 631 579 

34 

Human Settlements and Public 

Amenities 

Environmental Protection [Non-core 
Function] - Nature Conservation 

553500341 

TOOLS AND EQUIPMENT 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

ALL WARDS 


0 

0 

15000 

15000 

15000 

15000 

15000 

0 

0 

0 

0 

0 

75 000 

35 

Human Settlements and Public 

Amenities 

Environmental Protection [Non-core 
Function] - Nature Conservation 

553500361 

BOSSIESGIF: UPGRADE SPORTS FAC 

National Government 

Transfers - MIG 

2017/07/01 

2018/06/30 

WARD 3 


0 

100000 

100000 

100000 

100000 

100000 

100000 

100000 

100000 

200000 

0 

0 

1 000 000 

36 

Human Settlements and Public 

Amenities 

Environmental Protection [Non-core 
Function] - Nature Conservation 

553500391 

OFFICE FURNITURE 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

ALL WARDS 


0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

37 

Human Settlements and Public 

Amenities 

Environmental Protection [Non-core 
Function] - Nature Conservation 

553500401 

KURLAND: UPGRADE SPORTS FACILITY 

National Government 

Transfers - MIG 

2017/07/01 

2018/06/30 

WARD 1 


0 

1000000 

1000000 

0 

1000000 

0 

0 

464912.28 

0 

0 

0 

0 

3 464 912 

38 

Human Settlements and Public 

Amenities 

Environmental Protection [Non-core 
Function] - Nature Conservation 

553500411 

NEW HORIZONS: UPGRADE SPORTS 

FACILITY 

National Government 

Transfers - MIG 

2017/07/01 

2018/06/30 

WARD 4 


0 

1000000 

0 

1000000 

0 

1000000 

0 

1307017.54 

0 

0 

0 

0 

4 307 017 

39 

Human Settlements and Public 

Amenities 

Community and Social Services [Core 
function] - Cemeteries, Funeral 
Parlours and Crematoriums 

553520041 

ESTABLISHMENT OF NEW CEMETARY 

External Loans 

2017/07/01 

2018/06/30 

WARD 4 


0 

0 

150000 

150000 

150000 

150000 

100000 

0 

0 

0 

0 

0 

700 000 

40 

Human Settlements and Public 

Amenities 

Community and Social Services [Core 
function] - Cemeteries, Funeral 
Parlours and Crematoriums 

553520051 

ESTABLISHMENT OF NEW CEMENTRIE 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

WARD 4 


0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

41 

Human Settlements and Public 

Amenities 

Community and Social Services [Core 
function] - Cemeteries, Funeral 
Parlours and Crematoriums 

553520061 

FURNITURE 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

ALL WARDS 


0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

42 

Human Settlements and Public 

Amenities 

Community and Social Services [Core 
function] - Community Halls and 
Facilities 

553540461 

PLASTIC CHAIRS AND TABLES FOR 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

ALL WARDS 


0 

0 

50000 

50000 

50000 

50000 

50000 

0 

0 

0 

0 

0 

250 000 

43 

Administration 

Finance and Administration [Core 
function] - Administrative and 
Corporate Support 

554100351 

UPGRADE OF MUNICIPAL BUILDING 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

ALL WARDS 


0 

0 

25000 

25000 

25000 

25000 

25000 

25000 

0 

0 

0 

0 

150 000 

44 

Administration 

Finance and Administration [Core 
function] - Administrative and 
Corporate Support 

554100471 

FURNITURE AND EQUIPMENT 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

ALL WARDS 


0 

0 

0 

5000 

5000 

5000 

5000 

0 

0 

0 

0 

0 

20 000 

45 

Human Resources 

Finance and Administration [Core 
function] - Human Resources 

554200461 

FURNITURE AND EQUIPMENT 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

ALL WARDS 


0 

15000 

15000 

25000 

15000 

0 

0 

0 

0 

0 

0 

0 

70 000 

46 

Aerodrome 

Other [Non-core Function] - Air 
Transport 

554220361 

AIRPORT FIRESTATION - FENCING, 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

WARD 7 


0 

0 

100000 

100000 

100000 

100000 

100000 

100000 

100000 

50000 

0 

0 

750 000 

47 

Head: Corporate Services 

Finance and Administration [Core 
function] - Administrative and 
Corporate Support 

554300461 

SOUND SYSTEM 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

ALL WARDS 


0 

30000 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

30 000 

48 

Head: Financial Services 

Finance and Administration [Core 
function] - Finance 

555100351 

UPGRADE OF MUNICIPAL BUILDINGS 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

ALL WARDS 


0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

49 

Information Technology and 
Communication Technology 

Finance and Administration [Core 
function] - Information Technology 

555400131 

COMPUTER EQUIPMENT 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

ALL WARDS 


0 

0 

50000 

50000 

50000 

50000 

50000 

50000 

50000 

0 

0 

0 

350 000 

50 

Information Technology and 
Communication Technology 

Finance and Administration [Core 
function] - Information Technology 

555400141 

COMPUTER EQUIPMENT SPARES 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

ALL WARDS 


0 

0 

0 

20000 

20000 

20000 

20000 

20000 

25000 

25000 

0 

0 

150 000 

51 

Information Technology and 
Communication Technology 

Finance and Administration [Core 
function] - Information Technology 

555400201 

DR SERVER/STORAGE PROJECT 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

ALL WARDS 


0 

0 

65000 

65000 

65000 

65000 

65000 

65000 

65000 

65000 

65000 

65000 

650 000 

52 

Information Technology and 
Communication Technology 

Finance and Administration [Core 
function] - Information Technology 

555400221 

COMPUTER REPLACEMENT 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

ALL WARDS 


0 

0 

21875 

21875 

21875 

21875 

21875 

28175 

21875 

15575 

0 

0 

175 000 

53 

Information Technology and 
Communication Technology 

Finance and Administration [Core 
function] - Information Technology 

555400261 

WIRELESS UPGRADES 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

ALL WARDS 


0 

0 

26500 

26500 

26500 

26500 

26500 

26500 

26500 

26500 

26500 

26500 

265 000 

54 

Information Technology and 
Communication Technology 

Finance and Administration [Core 
function] - Information Technology 

555400281 

FIREWALL UPGRADE 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

ALL WARDS 


0 

0 

25000 

50000 

25000 

25000 

25000 

25000 

25000 

0 

0 

0 

200 000 

55 

Information Technology and 
Communication Technology 

Finance and Administration [Core 
function] - Information Technology 

555400291 

HOST SERVEERS UPGRADE 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

ALL WARDS 


0 

0 

76000 

76000 

76000 

76000 

76000 

76000 

76000 

76000 

76000 

76000 

760 000 

56 

Information Technology and 
Communication Technology 

Finance and Administration [Core 
function] - Information Technology 

555400301 

NEW USERS 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

ALL WARDS 


0 

0 

30000 

30000 

30000 

30000 

15000 

15000 

0 

0 

0 

0 

150 000 

57 

Information Technology and 
Communication Technology 

Finance and Administration [Core 
function] - Information Technology 

555400311 

SPARES 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

ALL WARDS 


0 

0 

30000 

30000 

30000 

30000 

15000 

15000 

0 

0 

0 

0 

150 000 

58 

Information Technology and 
Communication Technology 

Finance and Administration [Core 
function] - Information Technology 

555400321 

HIGH SITE SETUP 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

ALL WARDS 


0 

0 

0 

0 

10000 

10000 

10000 

10000 

10000 

10000 

10000 

10000 

80 000 

59 

Information Technology and 
Communication Technology 

Finance and Administration [Core 
function] - Information Technology 

555400331 

HALL CONNECTIONS (PHONES NETWO 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

ALL WARDS 


0 

0 

0 

10000 

10000 

10000 

10000 

10000 

0 

0 

0 

0 

50 000 

60 

Information Technology and 
Communication Technology 

Finance and Administration [Core 
function] - Information Technology 

555400341 

MELLVILLE'S CORNER 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

ALL WARDS 


0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

61 

Information Technology and 
Communication Technology 

Finance and Administration [Core 
function] - Information Technology 

555400371 

OVERHEAD PROJECTORS 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

ALL WARDS 


0 

0 

0 

0 

2500 

2500 

2500 

2500 

2500 

2500 

2500 

2500 

20 000 
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Capital projects for the 2017/18 financial year 


Assist 

Sub-Directorate [R] 

Function [R] 

Vote Number Project name [R] 

Funding source [R] 

Planned Start 

Planned 

Ward [R] 


July 2017 

August 2017 

September 2017 

October 2017 

November 2017 

December 2017 

January 2018 

February 2018 

March 2018 

April 2018 

May 2018 

June 2018 

Total 

62 

Information Technology and 
Communication Technology 

Finance and Administration [Core 
function] - Information Technology 

555400381 CCTV CAMERAS 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

ALL WARDS 


0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

63 

Properties 

Finance and Administration [Core 
function] - Property Services 

557120381 

UPGRADE OF MUNICIPAL BUILDINGS 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

ALL WARDS 


0 

0 

100000 

100000 

100000 

100000 

100000 

100000 

0 

0 

0 

0 

600 000 

64 

Properties 

Finance and Administration [Core 
function] - Property Services 

557200311 

SMME SHELTERS 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

ALL WARDS 


0 

0 

100000 

100000 

100000 

100000 

100000 

0 

0 

0 

0 

0 

500 000 

65 

LED 8i Tourism 

Planning and Development [Core 
function] - Economic 
Development/Planning 

557300151 

GPS HANDHELD DEVICE 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

ALL WARDS 


0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

66 

LED St Tourism 

Planning and Development [Core 
function] - Economic 
Development/Planning 

557300461 

FURNITURE St EQUIPMENT 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

ALL WARDS 


5000 

5000 

5000 

5000 

5000 

5000 

0 

0 

0 

0 

0 

0 

30 000 

67 

Head: Engineering Services 

Planning and Development [Core 
function] - Project Management Unit 

558100351 

UPGRADE OF MUNICIPAL BUILDINGS 
(DEPOT) 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

WARD 2 


450000 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

450 000 

68 

Roads and Stormwater 

Road Transport [Core function] - 
Roads 

558200001 

GREEN VALLEY SW UPGRADE (GRANT) 

Disaster 

2017/07/01 

2018/06/30 

WARD 7 


343996.64 





0 







343 996 

69 

Roads and Stormwater 

Road Transport [Core function] - 
Roads 

558200151 

GREEN VALLEYrSPEED HUMPS 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

WARD 7 














0 

70 

Roads and Stormwater 

Road Transport [Core function] - 
Roads 

558200171 

GREEN VALLEY:REHABILITATION HI 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

WARD 7 


0 

0 

100000 

100000 

100000 

150000 

150000 

150000 

100000 

50000 

50000 

50000 

1 000 000 

71 

Roads and Stormwater 

Road Transport [Core function] - 
Roads 

558200181 

GREEN VALLEY:REHABILITATE PINE 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

WARD 7 


0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

72 

Roads and Stormwater 

Road Transport [Core function] - 
Roads 

558200191 

GREEN VALLEY:UPGRADE TWAK STRE 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

WARD 7 


0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

73 

Roads and Stormwater 

Road Transport [Core function] - 
Roads 

558200231 

TOOLS AND EQUIPMENT 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

ALL WARDS 


10000 

10000 

10000 

10000 

10000 

10000 

5000 

5000 

5000 

5000 

5000 

15000 

100 000 

74 

Roads and Stormwater 

Road Transport [Core function] - 
Roads 

558200281 

KURLAND: REHABILITATE KERSHOUT 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

WARD 1 


0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

75 

Roads and Stormwater 

Road Transport [Core function] - 
Roads 

558200291 

KURLAND:REHABILITATE FLOWER ST 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

WARD 1 


0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

76 

Roads and Stormwater 

Road Transport [Core function] - 
Roads 

558200301 

KRANSHOEK: UPGRADE GRAVEL ROAD 

External Loans 

2017/07/01 

2018/06/30 

WARD 7 


250000 

0 

750000 

0 

0 

0 

0 

0 

0 

0 

0 

0 

1 000 000 

77 

Roads and Stormwater 

Road Transport [Core function] - 
Roads 

558200361 

KURLAND:NEW WALKWAYS 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

WARD 1 


0 

0 

75000 

75000 

75000 

75000 

75000 

75000 

50000 

0 

0 

0 

500 000 

78 

Roads and Stormwater 

Road Transport [Core function] - 
Roads 

558200371 

KWANO:REHAB PAVED ROADS PHASE 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

WARD 5 


0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

79 

Roads and Stormwater 

Road Transport [Core function] - 
Roads 

558200461 

FURNITURE AND EQUIPMENT 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

ALL WARDS 


0 

0 

5000 

5000 

5000 

5000 

5000 

5000 

0 

0 

0 

0 

30 000 

80 

Roads and Stormwater 

Road Transport [Core function] - 
Roads 

558200471 

KWANO:UPGRADE SW PHASE 1 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

WARD 5 


0 

0 

200000 

200000 

200000 

200000 

200000 

0 

0 

0 

0 

0 

1 000 000 

81 

Roads and Stormwater 

Road Transport [Core function] - 
Roads 

558200481 

PINETREES:WALKWAYS 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

WARD 3 


0 

0 

50000 

50000 

50000 

50000 

50000 

50000 

50000 

50000 

50000 

50000 

500 000 

82 

Roads and Stormwater 

Road Transport [Core function] - 
Roads 

558200491 

KEURBOOMS:UPGRADE STORMWATER 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

WARD 1 


0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

83 

Roads and Stormwater 

Road Transport [Core function] - 
Roads 

558200501 

POORJIES:PARKING AREA 

External Loans 

2017/07/01 

2018/06/30 

WARD 2 


0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

84 

Roads and Stormwater 

Road Transport [Core function] - 
Roads 

558200601 

NEW HORIZONS:NEW WALKWAYS 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

WARD 4 


0 

0 

50000 

50000 

50000 

50000 

50000 

50000 

50000 

50000 

50000 

50000 

500 000 

85 

Roads and Stormwater 

Road Transport [Core function] - 
Roads 

558200741 

GREEN VALLEY PHASE 2, 3 St 4 

Provincial Government 

Transfer 

2017/07/01 

2018/06/30 

ALL WARDS 


0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

86 

Roads and Stormwater 

Road Transport [Core function] - 
Roads 

558200771 

QOLWENl/BOSSIESGIF PH 4A (410) 

Provincial Government 

Transfer 

2017/07/01 

2018/06/30 

ALL WARDS 


0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

87 

Roads and Stormwater 

Road Transport [Core function] - 
Roads 

558200781 

KWANOKUTHULA PHASE 5 (1000) 

Provincial Government 

Transfer 

2017/07/01 

2018/06/30 

ALL WARDS 


0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

88 

Roads and Stormwater 

Road Transport [Core function] - 
Roads 

558200791 

SHELL ULTRA CITY (167) 

Provincial Government 

Transfer 

2017/07/01 

2018/06/30 

ALL WARDS 


0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

89 

Roads and Stormwater 

Road Transport [Core function] - 
Roads 

558200801 

EBENHAEZER PORTIONS 3, 20, 42 

Provincial Government 

Transfer 

2017/07/01 

2018/06/30 

ALL WARDS 


0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

90 

Roads and Stormwater 

Road Transport [Core function] - 
Roads 

558200811 

GREEN VALLEY 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

WARD 7 


533666 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

533 666 

91 

Roads and Stormwater 

Road Transport [Core function] - 
Roads 

558200921 

QOLWEN l/BOSSI ESG IF PH 4B (301) 

Provincial Government 

Transfer 

2017/07/01 

2018/06/30 

ALL WARDS 


0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

92 

Roads and Stormwater 

Road Transport [Core function] - 
Roads 

558200931 

QOLWENI PHASE 5 (141) 

Provincial Government 

Transfer 

2017/07/01 

2018/06/30 

ALL WARDS 


0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

93 

Roads and Stormwater 

Road Transport [Core function] - 
Roads 

558200941 

HARKERVILLE (80) 

Provincial Government 

Transfer 

2017/07/01 

2018/06/30 

ALL WARDS 


0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

94 

Roads and Stormwater 

Road Transport [Core function] - 
Roads 

558201021 

NEW HORIZONS:PARKING AREA 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

WARD 4 


0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

95 

Roads and Stormwater 

Road Transport [Core function] - 
Roads 

558201071 

KWANO:WALKWAY/CROSSING(NMT) 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

WARD 5 St 6 


0 

0 

50000 

50000 

50000 

50000 

50000 

50000 

50000 

50000 

50000 

50000 

500 000 

96 

Roads and Stormwater 

Road Transport [Core function] - 
Roads 

558202001 

KWANO:SPEEDHUMPS (SHP) 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

WARD 5 St 6 


0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

97 

Roads and Stormwater 

Road Transport [Core function] - 
Roads 

558202071 

KRANSHOEK-UPGRADING OF GRAVEL 

National Government 

Transfers - MIG 

2017/07/01 

2018/06/30 

WARD 7 


0 

500000.88 

650000 

650000 

650000 

650000 

650000 

650000 

650000 

650000 

440350 

0 

6 140 350 

98 

Roads and Stormwater 

Road Transport [Core function] - 
Roads 

558202091 

PLETT: REHAB PAVED ROADS (PMS) 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

ALL WARDS 


0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 
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Capital projects for the 2017/18 financial year 


Assist 

Sub-Directorate [R] 

Function [R] 

Vote Number 

Project name [R] 

Funding source [R] 

Planned Start 

Planned 

Ward [R] 


July 2017 

August 2017 

September 2017 

October 2017 

November 2017 

December 2017 

January 2018 

February 2018 

March 2018 

April 2018 

May 2018 

June 2018 

Total 

99 

Roads and Stormwater 

Road Transport [Core function] - 
Roads 

558204011 

PLETT:UPGRADE TAXI RANK 

External Loans 

2017/07/01 

2018/06/30 

WARD 2 


0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

100 

Roads and Stormwater 

Road Transport [Core function] - 
Roads 

558204021 

PLETT:CBD RINROAD SYSTEM 

External Loans 

2017/07/01 

2018/06/30 

WARD 2 


0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

101 

Roads and Stormwater 

Road Transport [Core function] - 
Roads 

558204031 

POORTJIES:UPGRADE BEACON WAY 

External Loans 

2017/07/01 

2018/06/30 

WARD 2 


150000 

0 

600000 

600000 

600000 

600000 

600000 

600000 

600000 

600000 

600000 

600000 

6 150 000 

102 

Roads and Stormwater 

Road Transport [Core function] - 
Roads 

558204041 

POORTJIES:EMBARKMENT PROTECTIO 

External Loans 

2017/07/01 

2018/06/30 

WARD 2 


250000 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

250 000 

103 

Roads and Stormwater 

Road Transport [Core function] - 
Roads 

558205001 

NEW HORIZONS: UPGRADE GRAVEL R 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

WARD 4 


0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

104 

Roads and Stormwater 

Road Transport [Core function] - 
Roads 

558205011 

NEW HORIZONS: UPGRADE STORMWAT 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

WARD 4 


0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

105 

Roads and Stormwater 

Road Transport [Core function] - 
Roads 

558205021 

PLETT: CBD PEDESTRIAN ZONE 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

ALL WARDS 


0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

106 

Roads and Stormwater 

Road Transport [Core function] - 
Roads 

558205031 

GREEN VALLEY:WALKWAY 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

WARD 7 


700000 












700 000 

107 

Roads and Stormwater 

Road Transport [Core function] - 
Roads 

558205061 

INDUSTRIAL: REHAB OF PAVED ROA 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

WARD 2 


0 

75000 

75000 

75000 

75000 

75000 

75000 

50000 

0 

0 

0 

0 

500 000 

108 

Roads and Stormwater 

Road Transport [Core function] - 
Roads 

558207081 

KURLAND PHASE 3 &. 4 

Provincial Government 

Transfer 

2017/07/01 

2018/06/30 

ALL WARDS 


0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

109 

Roads and Stormwater 

Road Transport [Core function] - 
Roads 

558207091 

KRANSHOEK PHASE 3, 4 St 5 

Provincial Government 

Transfer 

2017/07/01 

2018/06/30 

ALL WARDS 


0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

110 

Fleet Management 

Finance and Administration [Core 
function] - Fleet Management 

558240001 

REPLACEMENT OF FLEET VEHICLE 

External Loans 

2017/07/01 

2018/06/30 

ALL WARDS 


1000000 

1000000 

0 

1000000 

0 

1000000 

0 

530000 

0 

0 

0 

0 

4 530 000 

111 

Fleet Management 

Finance and Administration [Core 
function] - Fleet Management 

558240311 

UPGRADING OF DEPOT 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

WARD 2 


0 

500000 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

500 000 

112 

Fleet Management 

Finance and Administration [Core 
function] - Fleet Management 

558240331 

NEW FIRE RESCUE ALL IN 1 (VEHI 

Provincial Government 
Transfer-Dpt of Local 
Gvnt (Fire Services) 

2017/07/01 

2018/06/30 

ALL WARDS 


0 

1271930 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

1 271 930 

113 

Waste Management 

Waste Management [Core function] - 
Solid Waste Removal 

558300081 

WASTE DROP-OFF FACILITY EXTERN 

External Loans 

2017/07/01 

2018/06/30 

WARD 6 


0 

0 

200000 

200000 

200000 

200000 

200000 

0 

0 

0 

0 

0 

1 000 000 

114 

Water Quality Control 

Waste Water Management [Non-core 
Function] - Waste Water Treatment 

558400331 

KWANOKUTHULA UPGRADE SEWER OUT 

National Government 

Transfers - MIG 

2017/07/01 

2018/06/30 

WARD 5 & 6 


0 

200000.44 

600000 

600000 

600000 

600000 

600000 

600000 

600000 

288375 

300000 

0 

4 988 375 

115 

Water Quality Control 

Waste Water Management [Non-core 
Function] - Waste Water Treatment 

558400341 

TOOLS AND EQUIPMENT-CRR 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

ALL WARDS 


0 

0 

20000 

20000 

20000 

20000 

0 

0 

0 

0 

0 

0 

80 000 

116 

Water Quality Control 

Waste Water Management [Non-core 
Function] - Waste Water Treatment 

558400521 

WITTEDRIFT:UPGRADE PUMP STATIO 

Other Grants and 

Subsidies - ACIP 

2017/07/01 

2018/06/30 

WARD 7 


0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

117 

Water Quality Control 

Waste Water Management [Non-core 
Function] - Waste Water Treatment 

558400531 

DUNES:UPGRADE PUMP STATION 8 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

WARD 7 


0 

0 

100000 

100000 

100000 

100000 

100000 

0 

0 

0 

0 

0 

500 000 

118 

Water Quality Control 

Waste Water Management [Non-core 
Function] - Waste Water Treatment 

558400561 

GANSEVALLEI WWTW: UPGRADE AERA 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

WARD 1 


0 

0 

250000 

250000 

200000 

0 

0 

0 

0 

0 

0 

0 

700 000 

119 

Water Quality Control 

Waste Water Management [Non-core 
Function] - Waste Water Treatment 

558400571 

DUNES:REFURBISHMENT PUMP STATI 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

WARD 1 


0 

0 

150000 

150000 

100000 

100000 

0 

0 

0 

0 

0 

0 

500 000 

120 

Water Quality Control 

Waste Water Management [Non-core 
Function] - Waste Water Treatment 

558400581 

DUNES:REFURBISH PUMP STATION 1 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

WARD 1 


0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

121 

Water Quality Control 

Waste Water Management [Non-core 
Function] - Waste Water Treatment 

558400591 

GOOSEVALLEY:REFURBISH PUMP STA 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

WARD 2 


0 

0 

100000 

100000 

100000 

100000 

100000 

0 

0 

0 

0 

0 

500 000 

122 

Water Quality Control 

Waste Water Management [Non-core 
Function] - Waste Water Treatment 

558400601 

KURLAND:UPGRADE WWTW 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

WARD 1 


0 

0 

100000 

100000 

100000 

100000 

100000 

0 

0 

0 

0 

0 

500 000 

123 

Water Quality Control 

Waste Water Management [Non-core 
Function] - Waste Water Treatment 

558400631 

KURLAND:UPGRADE PUMP STATION 1 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

WARD 1 


0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

124 

Water Quality Control 

Waste Water Management [Non-core 
Function] - Waste Water Treatment 

558400641 

PIESANG VALLEY:NEW RISING MAIN 

External Loans 

2017/07/01 

2018/06/30 

WARD 2 


0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

125 

Water Quality Control 

Waste Water Management [Non-core 
Function] - Waste Water Treatment 

558400651 

GANSEVALLEI WWTW:NEW CLARIFIER 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

WARD 1 


0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

126 

Water Quality Control 

Waste Water Management [Non-core 
Function] - Waste Water Treatment 

558400661 

KURLAND:UPGRADE PUMP STATION 4 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

WARD 2 


0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

127 

Water Quality Control 

Waste Water Management [Non-core 
Function] - Waste Water Treatment 

558400741 

GREEN VALLEY PHASE 2, 3 & 4 

Provincial Government 

Transfer 

2017/07/01 

2018/06/30 

ALL WARDS 


0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

128 

Water Quality Control 

Waste Water Management [Non-core 
Function] - Waste Water Treatment 

558400771 

QOLWENI/BOSSIESGIF PH 4A (410) 

Provincial Government 

Transfer 

2017/07/01 

2018/06/30 

ALL WARDS 


0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 
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Capital projects for the 2017/18 financial year 


Assist 

Sub-Directorate [R] 

Function [R] 

Vote Number 

Project name [R] 

Funding source [R] 

Planned Start 

Planned 

Ward [R] 


July 2017 

August 2017 

September 2017 

October 2017 

November 2017 

December 2017 

January 2018 

February 2018 

March 2018 

April 2018 

May 2018 

June 2018 

Total 

129 

Water Quality Control 

Waste Water Management [Non-core 
Function] - Waste Water Treatment 

558400781 

KWANOKUTHULA PHASE 5 (1000) 

Provincial Government 

Transfer 

2017/07/01 

2018/06/30 

ALL WARDS 


0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

130 

Water Quality Control 

Waste Water Management [Non-core 
Function] - Waste Water Treatment 

558400791 

SHELL ULTRA CITY (167) 

Provincial Government 

Transfer 

2017/07/01 

2018/06/30 

ALL WARDS 


0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

131 

Water Quality Control 

Waste Water Management [Non-core 
Function] - Waste Water Treatment 

558400801 

EBENHAEZER PORTIONS 3, 20, 42 

Provincial Government 

Transfer 

2017/07/01 

2018/06/30 

ALL WARDS 


0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

132 

Water Quality Control 

Waste Water Management [Non-core 
Function] - Waste Water Treatment 

558400811 

GREEN VALLEY PHASE 1 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

WARD 7 


191623 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

191 623 

133 

Water Quality Control 

Waste Water Management [Non-core 
Function] - Waste Water Treatment 

558400921 

QOLWENI/BOSSIESGIF PH 4B (301) 

Provincial Government 

Transfer 

2017/07/01 

2018/06/30 

ALL WARDS 


0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

134 

Water Quality Control 

Waste Water Management [Non-core 
Function] - Waste Water Treatment 

558400931 

QOLWENI PHASE 5 (141) 

Provincial Government 

Transfer 

2017/07/01 

2018/06/30 

ALL WARDS 


0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

135 

Water Quality Control 

Waste Water Management [Non-core 
Function] - Waste Water Treatment 

558400941 

HARKERVILLE (80) 

Provincial Government 

Transfer 

2017/07/01 

2018/06/30 

ALL WARDS 


0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

136 

Water Quality Control 

Waste Water Management [Non-core 
Function] - Waste Water Treatment 

558401031 

KRANSHOEK:UPGRADE OUTFALLS SEW 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

WARD 7 


0 

0 

300000 

300000 

300000 

100000 

0 

0 

0 

0 

0 

0 

1 000 000 

137 

Water Quality Control 

Waste Water Management [Non-core 
Function] - Waste Water Treatment 

558401041 

KRANSHOEK: UPGRADE PUMP STATIONS 

External Loans 

2017/07/01 

2018/06/30 

WARD 7 


0 

0 

300000 

300000 

300000 

100000 

0 

0 

0 

0 

0 

0 

1 000 000 

138 

Water Quality Control 

Waste Water Management [Non-core 
Function] - Waste Water Treatment 

558402001 

PIESANG VALLEY:UPGRADE PUMPS 

External Loans 

2017/07/01 

2018/06/30 

WARD 2 


0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

139 

Water Quality Control 

Waste Water Management [Non-core 
Function] - Waste Water Treatment 

558402021 

PLETT: UPGRADE OUTFALL SEWER TO 
WWTW (SMP) 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

WARD 7 


366000 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

366 000 

140 

Water Quality Control 

Waste Water Management [Non-core 
Function] - Waste Water Treatment 

558402061 

SECURITY FOR KEYS ON SITES-CRR 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

ALL WARDS 


0 

0 

100000 

100000 

100000 

100000 

100000 

100000 

100000 

100000 

100000 

100000 

1 000 000 

141 

Water Quality Control 

Waste Water Management [Non-core 
Function] - Waste Water Treatment 

558403001 

KWANO: UPGRADE OUTFALL SEWER 

External Loans 

2017/07/01 

2018/06/30 

WARD 5 & 6 


0 

0 

100000 

100000 

100000 

100000 

100000 

100000 

100000 

100000 

100000 

100000 

1 000 000 

142 

Water Quality Control 

Waste Water Management [Non-core 
Function] - Waste Water Treatment 

558403011 

GREEN VALLEY: UPGRADE BULK SEW 

External Loans 

2017/07/01 

2018/06/30 

WARD 7 


0 

0 

300000 

300000 

300000 

100000 

0 

0 

0 

0 

0 

0 

1 000 000 

143 

Water Quality Control 

Waste Water Management [Non-core 
Function] - Waste Water Treatment 

558404021 

GREEN VALLEY: UPGRADE BULK SEW 

National Government 

Transfers - MIG 

2017/07/01 

2018/06/30 

WARD 7 


0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

144 

Water Quality Control 

Waste Water Management [Non-core 
Function] - Waste Water Treatment 

558404031 

EBENHAEZER: NEW BULK SEWER SER 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

WARD 4 


0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

145 

Water Quality Control 

Waste Water Management [Non-core 
Function] - Waste Water Treatment 

558406001 

NATURES VALLEY: NEW SEWERAGE S 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

WARD 1 


0 

0 

100000 

100000 

100000 

100000 

100000 

100000 

100000 

0 

0 

0 

700 000 

146 

Water Quality Control 

Waste Water Management [Non-core 
Function] - Waste Water Treatment 

558406011 

HARKERVILLE: NEW SEWERAGE SYST 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

WARD 7 


0 

100000 

200000 

200000 

0 

0 

0 

0 

0 

0 

0 

0 

500 000 

147 

Water Quality Control 

Waste Water Management [Non-core 
Function] - Waste Water Treatment 

558406021 

KEURBOOMS: UPGRADE AVENTURA PU 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

WARD 1 


0 

0 

1000000 

1000000 

1000000 

1000000 

1000000 

200000 

0 

0 

0 

0 

5 200 000 

148 

Water Quality Control 

Waste Water Management [Non-core 
Function] - Waste Water Treatment 

558406031 

MATJIESFONTEIN: UPGRADE PUMP S 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

WARD 7 


0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

149 

Water Quality Control 

Waste Water Management [Non-core 
Function] - Waste Water Treatment 

558406041 

DUNES: UPGRADE OUTFALL SEWER 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

WARD 1 


0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

150 

Water Quality Control 

Waste Water Management [Non-core 
Function] - Waste Water Treatment 

558406051 

GOOSEVALLEY: UPGRADE OUTFALLS 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

WARD 2 


0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

151 

Water Quality Control 

Waste Water Management [Non-core 
Function] - Waste Water Treatment 

558406081 

PIESANG VALLEY: NEW OUTFALL SE 

External Loans 

2017/07/01 

2018/06/30 

WARD 2 


0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

152 

Water Quality Control 

Waste Water Management [Non-core 
Function] - Waste Water Treatment 

558406091 

KEURBOOMS: UPGRADE RISING MAIN 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

WARD 1 


0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

153 

Water Quality Control 

Waste Water Management [Non-core 
Function] - Waste Water Treatment 

558407001 

DUNES: UPGRADE RISING MAIN 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

WARD 1 


0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

154 

Water Quality Control 

Waste Water Management [Non-core 
Function] - Waste Water Treatment 

558407081 

KURLAND PHASE 3 & 4 

Provincial Government 

Transfer 

2017/07/01 

2018/06/30 

ALL WARDS 


0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 
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Capital projects for the 2017/18 financial year 


Assist 

Sub-Directorate [R] 

Function [R] 

Vote Number 

Project name [R] 

Funding source [R] 

Planned Start 

Planned 

Ward [R] 


July 2017 

August 2017 

September 2017 

October 2017 

November 2017 

December 2017 

January 2018 

February 2018 

March 2018 

April 2018 

May 2018 

June 2018 

Total 

155 

Water Quality Control 

Waste Water Management [Non-core 
Function] - Waste Water Treatment 

558407091 

KRANSHOEK PHASE 3, 4 & 5 

Provincial Government 

Transfer 

2017/07/01 

2018/06/30 

ALL WARDS 


0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

156 

Water Quality Control 

Waste Water Management [Non-core 
Function] - Waste Water Treatment 

558409021 

EBENEZER: NEW OUTFALL SEWER 

National Government 

Transfers - MIG 

2017/07/01 

2018/06/30 

WARD 4 


0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

157 

Electrical 8i Mechanical 

Electricity [Non-cor 
Electricity 

Function] - 

558500231 

HV &. MV TEST & SAFETY EQUIPMEN 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

ALL WARDS 


0 

0 

100000 

100000 

100000 

100000 

100000 

100000 

100000 

100000 

0 

0 

800 000 

158 

Electrical & Mechanical 

Electricity [Non-cor 
Electricity 

Function] - 

558500461 

TOOLS AND EQUIPMENT-CRR 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

ALL WARDS 


0 

0 

0 

30000 

30000 

30000 

30000 

30000 

0 

0 

0 

0 

150 000 

159 

Electrical 8i Mechanical 

Electricity [Non-cor 
Electricity 

Function] - 

558500481 

UPGRADE MV CABLES PLETT 

External Loans 

2017/07/01 

2018/06/30 

ALL WARDS 


0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

160 

Electrical 8i Mechanical 

Electricity [Non-cor 
Electricity 

Function] - 

558500781 

QOLWENI: ELECTRICITY RELOCATIO 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

WARD 3 


0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

161 

Electrical 8i Mechanical 

Electricity [Non-cor 
Electricity 

Function] - 

558500791 

QOLWENI: NEW ELECTRICITY FOR P 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

WARD 3 


0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

162 

Electrical & Mechanical 

Electricity [Non-cor 
Electricity 

Function] - 

558500811 

KWANO: ELECTRIFICATION OF PHAS 

National Government 

Transfers - INEG 

2017/07/01 

2018/06/30 

WARD 5 & 6 


0 

0 

220000 

210000 

210000 

210000 

210000 

210000 

0 

0 

0 

0 

1 270 000 

163 

Electrical & Mechanical 

Electricity [Non-cor 
Electricity 

Function] - 

558500831 

KWANO: NEW LIGHTING FOR PHASE 

National Government 

Transfers - MIG 

2017/07/01 

2018/06/30 

WARD 6 


0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

164 

Electrical 8i Mechanical 

Electricity [Non-cor 
Electricity 

Function] - 

558500841 

KWANO: NEW ELECTRICITY FOR PHA 

National Government 

Transfers - INEG 

2017/07/01 

2018/06/30 

WARD 6 


0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

165 

Electrical & Mechanical 

Electricity [Non-cor 
Electricity 

Function] - 

558500911 

ERF 4367 (ULTRA CITY): NEW ELE 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

WARD 2 


0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

166 

Electrical & Mechanical 

Electricity [Non-cor 
Electricity 

Function] - 

558500921 

New electricity for n85 erven 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

ALL WARDS 


0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

167 

Electrical & Mechanical 

Electricity [Non-cor 
Electricity 

Function] - 

558500981 

KURLAND: CHRISTMAS LIGHTS 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

WARD 1 


0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

168 

Electrical 8i Mechanical 

Electricity [Non-cor 
Electricity 

Function] - 

558500991 

PLETT:UPGRADE SWITCHGEAR AT SS7 

External Loans 

2017/07/01 

2018/06/30 

WARD 2 


0 

0 

350000 

350000 

350000 

350000 

350000 

350000 

350000 

350000 

350000 

350000 

3 500 000 

169 

Electrical & Mechanical 

Electricity [Non-cor 
Electricity 

Function] - 

558501001 

GREEN VALLEY: CHRISTMAS LIGHTS 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

WARD 7 


0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

170 

Electrical & Mechanical 

Electricity [Non-cor 
Electricity 

Function] - 

558501011 

KWANO: HIGH MAST LIGHTS 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

WARD 5 & 6 


0 

0 

50000 

50000 

50000 

50000 

50000 

50000 

50000 

50000 

0 

0 

400 000 

171 

Electrical 8i Mechanical 

Electricity [Non-cori 
Electricity 

5 Function] - 

558501021 

QOLWENI: HIGH MAST LIGHTS 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

WARD 3 


0 

0 

50000 

50000 

50000 

50000 

50000 

50000 

50000 

50000 

0 

0 

400 000 

172 

Electrical 8i Mechanical 

Electricity [Non-cori 
Electricity 

a Function] - 

558501031 

GREEN VALLEY: HIGH MAST LIGHTS 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

WARD 7 


0 

0 

50000 

50000 

50000 

50000 

50000 

50000 

50000 

50000 

0 

0 

400 000 

173 

Electrical 8i Mechanical 

Electricity [Non-cori 
Electricity 

5 Function] - 

558501041 

PLETT: UPGRADE EXTERNAL SWITCHGEAR 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

WARD 2 


0 

0 

150000 

150000 

150000 

150000 

150000 

50000 

0 

0 

0 

0 

800 000 

174 

Electrical & Mechanical 

Electricity [Non-cori 
Electricity 

a Function] - 

558501051 

KEURBOOMS: UPGRADE TRANSFORMER 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

WARD 1 


0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

175 

Electrical & Mechanical 

Electricity [Non-cori 
Electricity 

a Function] - 

558501071 

PLETT: UPGRADE SWITCHGEAR AT S 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

WARD 2 


0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

176 

Electrical 8i Mechanical 

Electricity [Non-cori 
Electricity 

5 Function] - 

558501081 

NEW FEEDER TO AVENTURA 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

WARD 7 


0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

177 

Electrical 8i Mechanical 

Electricity [Non-cori 
Electricity 

5 Function] - 

558501091 

REPLACE EXTERNAL RADIAL SUPPLY 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

ALL WARDS 


0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

178 

Electrical 8i Mechanical 

Electricity [Non-cori 
Electricity 

a Function] - 

558502061 

SECURITY FOR KEY SITES-CRR 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

ALL WARDS 


290630 

0 

75000 

75000 

100000 

100000 

100000 

50000 

0 

0 

0 

0 

790 630 

179 

Electrical & Mechanical 

Electricity [Non-cori 
Electricity 

a Function] - 

558502171 

KWANO:UPGRADE BULK ELECTRIFICA 

National Government 

Transfers - INEG 

2017/07/01 

2018/06/30 

WARD 5 St 6 


0 

0 

1500000 

1500000 

3500000 

1001930 

0 

0 

0 

0 

0 

0 

7 501 930 

180 

Electrical 8i Mechanical 

Electricity [Non-cori 
Electricity 

a Function] - 

558504041 

POORTJIES:UPGRADE SS4 

External Loans 

2017/07/01 

2018/06/30 

WARD 2 


0 

0 

450000 

1000000 

400000 

500000 

450000 

0 

0 

0 

0 

0 

2 800 000 

181 

Electrical 8i Mechanical 

Electricity [Non-cori 
Electricity 

5 Function] - 

558504051 

GOOSEVALLEY:UPGRADE MAIN SUPPL 

External Loans 

2017/07/01 

2018/06/30 

WARD 2 


250000 

250000 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

500 000 

182 

Electrical & Mechanical 

Electricity [Non-cori 
Electricity 

a Function] - 

558504081 

PLETT:UPGRADE MINI SUBS 

External Loans 

2017/07/01 

2018/06/30 

WARD 2 


0 

0 

80000 

80000 

80000 

80000 

80000 

80000 

80000 

80000 

80000 

80000 

800 000 

183 

Electrical 8i Mechanical 

Electricity [Non-cori 
Electricity 

5 Function] - 

558504091 

BRAKKLOOF:POWER FACTOR CORRECT 

External Loans 

2017/07/01 

2018/06/30 

ALL WARDS 


0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

184 

Electrical 8i Mechanical 

Electricity [Non-cori 
Electricity 

a Function] - 

558505001 

NEW HORIZONS: UPGRADE OF MAIN 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

WARD 4 


0 

0 

500000 

500000 

500000 

500000 

500000 

0 

0 

0 

0 

0 

2 500 000 

185 

Electrical & Mechanical 

Electricity [Non-cori 
Electricity 

5 Function] - 

558507011 

WITTEDRIFT: RING NETWORK 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

WARD 7 


0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

186 

Electrical & Mechanical 

Electricity [Non-cori 
Electricity 

a Function] - 

558507021 

BRAKKLOOF: NEW SUPPLY TO BRACK 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

WARD 2 


900000 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

900 000 

187 

Electrical 8i Mechanical 

Electricity [Non-cori 
Electricity 

5 Function] - 

558507041 

NATURES VALLEY: REPLACE EQUIPM 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

WARD 1 


0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

188 

Electrical 8i Mechanical 

Electricity [Non-cori 
Electricity 

a Function] - 

558507051 

PLETT:CBD UPGRADE OF MAIN SUPP 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

WARD 2 














0 

189 

Electrical 8i Mechanical 

Electricity [Non-cori 
Electricity 

5 Function] - 

558507061 

PLETT:NEW GENERATORS:CRR 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

WARD 2 


500000 

500000 

250000 

0 

250000 

250000 

250000 

0 

0 

0 

0 

0 

2 000 000 

190 

Water Quality Control 

Water Management [Core function] - 
Water Distribution 

558600231 

TOOLS AND EQUIPMENT 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

ALL WARDS 


30000 

30000 

30000 

30000 

30000 

0 

0 

0 

0 

0 

0 

0 

150 000 

191 

Water Quality Control 

Water Management [Core function] - 
Water Distribution 

558600551 

WATER DEMAND MANAGEMENT (PRESS 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

ALL WARDS 


50000 

50000 

50000 

50000 

50000 

50000 

50000 

50000 

50000 

50000 

0 

0 

500 000 
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Capital projects for the 2017/18 financial year 


Assist 

Sub-Directorate [R] 

Function [R] 

Vote Number 

Project name [R] 

Funding source [R] 

Planned Start 

Planned 

Ward [R] 


July 2017 

August 2017 

September 2017 

October 2017 

November 2017 

December 2017 

January 2018 

February 2018 

March 2018 

April 2018 

May 2018 

June 2018 

Total 

192 

Water Quality Control 

Water Management [Core function] - 
Water Distribution 

558600741 

GREEN VALLEY PHASE 2, 3 & 4 

Provincial Government 

Transfer 

2017/07/01 

2018/06/30 

ALL WARDS 


0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

193 

Water Quality Control 

Water Management [Core function] - 
Water Distribution 

558600771 

QOLWENl/BOSSIESGIF PH 4A (410) 

Provincial Government 

Transfer 

2017/07/01 

2018/06/30 

ALL WARDS 


0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

194 

Water Quality Control 

Water Management [Core function] - 
Water Distribution 

558600781 

KWANOKUTHULA PHASE 5 (1000) 

Provincial Government 

Transfer 

2017/07/01 

2018/06/30 

ALL WARDS 


0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

195 

Water Quality Control 

Water Management [Core function] - 
Water Distribution 

558600791 

SHELL ULTRA CITY (167) 

Provincial Government 

Transfer 

2017/07/01 

2018/06/30 

ALL WARDS 


0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

196 

Water Quality Control 

Water Management [Core function] - 
Water Distribution 

558600801 

EBENHAEZER PORTIONS 3, 20, 42 

Provincial Government 

Transfer 

2017/07/01 

2018/06/30 

ALL WARDS 


0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

197 

Water Quality Control 

Water Management [Core function] - 
Water Distribution 

558600811 

GREEN VALLEY PHASE 1 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

WARD 7 


108759 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

108 759 

198 

Water Quality Control 

Water Management [Core function] - 
Water Distribution 

558600911 

KURLAND: UPGRADE WTW 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

WARD 1 


0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

199 

Water Quality Control 

Water Management [Core function] - 
Water Distribution 

558600921 

QOLWEN l/BOSSI ESG IF PH 4B (301) 

Provincial Government 

Transfer 

2017/07/01 

2018/06/30 

ALL WARDS 


0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

200 

Water Quality Control 

Water Management [Core function] - 
Water Distribution 

558600931 

QOLWENI PHASE 5 (141) 

Provincial Government 

Transfer 

2017/07/01 

2018/06/30 

ALL WARDS 


0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

201 

Water Quality Control 

Water Management [Core function] - 
Water Distribution 

558600941 

HARKERVILLE (80) 

Provincial Government 

Transfer 

2017/07/01 

2018/06/30 

ALL WARDS 


0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

202 

Water Quality Control 

Water Management [Core function] - 
Water Distribution 

558601021 

KURLAND WTW,WATER SUPPLY, BORE 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

WARD 1 


0 

0 

150000 

150000 

150000 

150000 

150000 

150000 

100000 

0 

0 

0 

1 000 000 

203 

Water Quality Control 

Water Management [Core function] - 
Water Distribution 

558601031 

UDP:KRANSHOEK WATER SUPPLY-GRA 

National Government 

Transfers - MIG 

2017/07/01 

2018/06/30 

WARD 7 


0 

500000 

500000 

800000 

800000 

800000 

800000 

800000 

600000 

400000 

140350 

0.88 

6 140 350 

204 

Water Quality Control 

Water Management [Core function] - 
Water Distribution 

558601051 

NEW NATURES VALLEY RESERVOIR & 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

WARD 1 


0 

0 

100000 

100000 

100000 

100000 

100000 

100000 

100000 

100000 

100000 

100000 

1 000 000 

205 

Water Quality Control 

Water Management [Core function] - 
Water Distribution 

558602001 

WDM:TELEMETRY@RESERV&PUMPSTATI 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

ALL WARDS 


200000 

0 

50000 

50000 

50000 

50000 

0 

0 

0 

0 

0 

0 

400 000 

206 

Water Quality Control 

Water Management [Core function] - 
Water Distribution 

558602061 

SECURITY FOR KEY SITES-CRR 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

ALL WARDS 


250000 

0 

50000 

50000 

50000 

50000 

50000 

0 

0 

0 

0 

0 

500 000 

207 

Water Quality Control 

Water Management [Core function] - 
Water Distribution 

558602071 

PUMP STATION EQUIPMENT-EFF 

External Loans 

2017/07/01 

2018/06/30 

ALL WARDS 


0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

208 

Water Quality Control 

Water Management [Core function] - 
Water Distribution 

558603041 

KRANSHOEK: NEW WATER SUPPLY 

External Loans 

2017/07/01 

2018/06/30 

WARD 7 


500000 

0 

120000 

120000 

120000 

120000 

120000 

120000 

120000 

120000 

40000 

0 

1 500 000 

209 

Water Quality Control 

Water Management [Core function] - 
Water Distribution 

558603051 

HARKERVILLE BULK WATER SUPPLY 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

WARD 7 


0 

50000 

50000 

50000 

50000 

50000 

50000 

50000 

50000 

50000 

50000 

0 

500 000 

210 

Water Quality Control 

Water Management [Core function] - 
Water Distribution 

558603071 

GREEN VALLEY: UPGRADE BULK WAT 

National Government 

Transfers - MIG 

2017/07/01 

2018/06/30 

WARD 7 


0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

211 

Water Quality Control 

Water Management [Core function] - 
Water Distribution 

558604041 

GREEN VALLEY: UPGRADE BULK WAT 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

WARD 7 


0 

0 

50000 

50000 

50000 

50000 

50000 

50000 

50000 

50000 

50000 

50000 

500 000 

212 

Water Quality Control 

Water Management [Core function] - 
Water Distribution 

558607081 

KURLAND PHASE 3 & 4 

Provincial Government 

Transfer 

2017/07/01 

2018/06/30 

ALL WARDS 


0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

213 

Water Quality Control 

Water Management [Core function] - 
Water Distribution 

558607091 

KRANSHOEK PHASE 3, 4 & 5 

Provincial Government 

Transfer 

2017/07/01 

2018/06/30 

ALL WARDS 


0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

214 

Water Quality Control 

Water Management [Core function] - 
Water Distribution 

558608001 

NEW WADRIFT DAM-CRR 

External Loans 

2017/07/01 

2018/06/30 

WARD 7 


0 

0 

300000 

300000 

300000 

300000 

300000 

300000 

100000 

100000 

0 

0 

2 000 000 

215 

Water Quality Control 

Waste Water Management [Core 
function] - Waste Water Treatment 

558608011 

KURLAND:NEW WATER SUPPLY 

External Loans 

2017/07/01 

2018/06/30 

WARD 1 


300000 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

300 000 

216 

Water Quality Control 

Water Management [Core function] - 
Water Distribution 

558608021 

POORTJIES:UPGRADE WATER PIPELI 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

WARD 2 


650000 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

650 000 

217 

Water Quality Control 

Water Management [Core function] - 
Water Distribution 

558608041 

DUNES:UPGRADE WATER PIPELINES 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

WARD 1 


0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

218 

Water Quality Control 

Water Management [Core function] - 
Water Distribution 

558608081 

PLETTCBD:NEW BULK WATER SUPPLY 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

WARD 2 


600000 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

600 000 

219 

Water Quality Control 

Water Management [Core function] - 
Water Distribution 

558608101 

KEURBOOMS:UPGRADE BOOSTER PUMP 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

WARD 1 


0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

220 

Water Quality Control 

Water Management [Core function] - 
Water Distribution 

558608121 

NATURES VALLEYTELEMETRY 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

WARD 1 


0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

221 

Water Quality Control 

Water Management [Core function] - 
Water Distribution 

558608161 

PIESANG VALLEY: UPGRADE WATER 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

WARD 2 














0 

222 

Water Quality Control 

Water Management [Core function] - 
Water Distribution 

558608171 

KWANO: NEW WATER PIPELINE 

National Government 

Transfers - MIG 

2017/07/01 

2018/06/30 

WARD 5 & 6 














0 

223 

Water Quality Control 

Water Management [Core function] - 
Water Distribution 

558608181 

PLETT: UPGRADE MAIN WTW 

National Government 

Transfers - MIG 

2017/07/01 

2018/06/30 

WARD 2 














0 

224 

Water Quality Control 

Water Management [Core function] - 
Water Distribution 

558608191 

SUPPLY TO KWANO & SURROUNDS 

National Government 

Transfers - MIG 

2017/07/01 

2018/06/30 

WARD 5 & 6 


676536.84 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

676 536 

225 

Water Quality Control 

Water Management [Core function] - 
Water Distribution 

558608221 

DUNES: UPGRADING RETICULATION 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

WARD 1 


0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

226 

Water Quality Control 

Water Management [Core function] - 
Water Distribution 

558608231 

PLETT CBD: UPGRADING RETICULAT 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

WARD 2 


0 

0 

100000 

100000 

100000 

100000 

100000 

100000 

100000 

0 

0 

0 

700 000 

227 

Water Quality Control 

Water Management [Core function] - 
Water Distribution 

558608241 

POORTJIES: UPGRADE RETICULATIO 

Asset Financing Reserve 

2017/07/01 

2018/06/30 

WARD 2 


0 

0 

100000 

100000 

100000 

100000 

100000 

100000 

0 

0 

0 

0 

600 000 

228 

Water Quality Control 

Water Management [Core function] - 
Water Distribution 

558608251 

KWANO: UPGRADE TANK PUMPS AND 

External Loans 

2017/07/01 

2018/06/30 

WARD 5 & 6 


0 

0 

50000 

50000 

50000 

50000 

50000 

50000 

0 

0 

0 

0 

300 000 

229 

Water Quality Control 

Water Management [Core function] - 
Water Distribution 

558608261 

NATURES VALLEY: NEW RIVER PUMP 

External Loans 

2017/07/01 

2018/06/30 

WARD 1 


0 

0 

25000 

25000 

0 

0 

0 

0 

0 

0 

0 

0 

50 000 











9666211.48 

7336931.32 

15041375 

15991375 

16317875 

14124805 

10405875 

9565233.82 

4939302.77 

3963950 

2735700 

1775000.88 

111863630 
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Monthly Cashflow for the 2017/18 financial year 


Sub-Directorate [R] 

Function [R] 


Jul/11 

Aug/11 

Sep/11 

Assist 

Directorate 

List 

List 


Revenue 

Operational Exp. 

Capital Exp. 

Revenue 

Operational Exp. 

Capital Exp. 

Revenue 

Operational Exp. 

i 

! 

1 

Municipal Manager 

Office of the Municipal 
Manager 

Executive and Council [Core 
function] - Municipal Manager, 
Town Secretary and Chief 
Executive 


32482594 

6215090 

0 

142000 

6866854 

0 

607269 

8610863 

0 

14 

Corporate Services 

Human Resources 

Finance and Administration 
[Core function] - Human 

Resources 


115106413 

1889566 

240000 

0 

2858720 

1380000 

1318539 

57306739 

2160000 

1 

Municipal Manager 

Office of the Municipal 
Manager 

Internal Audit [Core function] - 

Governance Function 


0 

380920 

0 

0 

380920 

0 

0 

380920 

0 

25 

Community 

Services 

Library Services 

Community and Social Services 
[Core function] - Libraries and 
Archives 


556337 

1530491 

0 

814468 

1663337 

0 

1152069 

2066551 

0 

23 

Community 

Services 

Head: Community 

Services 

Sport and Recreation [Core 
function] - Recreational 

Facilities 


26848 

1044962 

0 

26848 

1188297 

158000 

26848 

1227919 

0 

26 

Community 

Services 

Public Safety: Law 
Enforcement/Traffic/Fire 

& Disaster 

Public Safety [Core function] - 
Police Forces, Traffic and Street 
Parking Control 


776879 

3335425 

0 

767701 

3294067 

150000 

746016 

3496355 

100000 

24 

Community 

Services 

Human Settlements and 

Public Amenities 

Housing [Core function] - 
Housing 


2140357 

452404 

0 

2243900 

411165 

0 

11037981 

420017 

0 

23 

Community 

Services 

Head: Community 

Services 

Health [Core function] - Health 

Services 


0 

0 

0 

0 

0 

0 

0 

0 

0 

28 

Planning & 

Strategic Services 

Head: Planning & 
Strategic Services 

Planning and Development 
[Core function] - Corporate 

Wide Strategic Planning (IDPs, 
LEDs) 


420145 

1805837 

0 

676237 

2067447 

55000 

432983 

2144164 

55000 

19 

Engineering 

Services 

Roads and Stormwater 

Road Transport [Core function] - 
Roads 


0 

1284316 

0 

0 

1765009 

1114000 

0 

1390426 

3514000 

27 

Community 

Services 

Waste Management 

Waste Management [Core 
function] - Solid Waste 

Removal 


0 

0 

0 

0 

0 

0 

0 

0 

0 

18 

Engineering 

Services 

Electrical & Mechanical 

Electricity [Core function] - 
Electricity 


16506149 

12162327 

0 

16451187 

13488611 

40000 

15882779 

12899937 

30000 

20 

Engineering 

Services 

Water Quality Control 

Water Management [Core 
function] - Water Distribution 


10341776 

1912747 

0 

8397034 

1948433 

80000 

8100308 

2586637 

130000 

20 

Engineering 

Services 

Water Quality Control 

Waste Water Management 
[Core function] - Sewerage 


60511700 

828631 

0 

-1128592 

851836 

5085965 

-1125135 

969902 

0 

27 

Community 

Services 

Waste Management 

Waste Management [Core 
function] - Solid Waste 

Removal 


34072118 

1362179 

0 

-668921 

1429489 

0 

-662587 

1609468 

0 

31 

Planning & 

Strategic Services 

LED & Tourism 

Other [Corefunction] -Tourism 


210741 

1106896 

0 

416381 

543387 

0 

106466 

241969 

0 


TOTAL 


273152057 

35311791 

240000 

28138243 

38757572 

8062965 

37623536 

95351867 

5989000 
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Monthly Cashflow for the 2017/18 financial year 


Sub-Directorate [R] 

Function [R] 

Oct/11 

Nov/11 

Dec/11 

Assist 

Directorate 

List 

List 

Revenue 

Operational Exp. 

Capital Exp. 

Revenue 

Operational Exp. 

Capital Exp. 

Revenue 

Operational Exp. 

i 

! 

1 

Municipal Manager 

Office of the Municipal 
Manager 

Executive and Council [Core 
function] - Municipal Manager, 
Town Secretary and Chief 
Executive 

485900 

7014513 

0 

838986 

14221598 

0 

-5255450 

11212365 

0 

14 

Corporate Services 

Human Resources 

Finance and Administration 
[Core function] - Human 

Resources 

1830551 

2501505 

840000 

1355577 

2390323 

540000 

7108731 

1483637 

440000 

1 

Municipal Manager 

Office of the Municipal 
Manager 

Internal Audit [Core function] - 

Governance Function 

0 

380920 

0 

0 

380920 

0 

0 

380920 

0 

25 

Community 

Services 

Library Services 

Community and Social Services 
[Core function] - Libraries and 
Archives 

696196 

1741187 

532500 

1266643 

2559229 

532500 

853823 

2188531 

482500 

23 

Community 

Services 

Head: Community 

Services 

Sport and Recreation [Core 
function] - Recreational 

Facilities 

30948 

1464103 

3652500 

26848 

2168054 

3652500 

65866 

2432862 

3652500 

26 

Community 

Services 

Public Safety: Law 
Enforcement/Traffic/Fire 

& Disaster 

Public Safety [Core function] - 
Police Forces, Traffic and Street 
Parking Control 

1021076 

3685944 

396000 

1256234 

5089231 

396000 

2230776 

4254106 

395000 

24 

Community 

Services 

Human Settlements and 

Public Amenities 

Housing [Core function] - 
Housing 

5253613 

496655 

1237222 

4556365 

743567 

1237222 

2362510 

837353 

1237222 

23 

Community 

Services 

Head: Community 

Services 

Health [Core function] - Health 

Services 

0 

0 

0 

0 

0 

0 

0 

0 

0 

28 

Planning & 

Strategic Services 

Head: Planning & 
Strategic Services 

Planning and Development 
[Core function] - Corporate 

Wide Strategic Planning (IDPs, 
LEDs) 

447148 

2330372 

5000 

509596 

2971721 

5000 

405651 

2200407 

5000 

19 

Engineering 

Services 

Roads and Stormwater 

Road Transport [Core function] - 
Roads 

0 

1407637 

1871959 

0 

1878995 

3527459 

1077818 

5296255 

1819459 

27 

Community 

Services 

Waste Management 

Waste Management [Core 
function] - Solid Waste 

Removal 

0 

0 

0 

0 

0 

0 

0 

0 

0 

18 

Engineering 

Services 

Electrical & Mechanical 

Electricity [Core function] - 
Electricity 

15379550 

9049487 

4325000 

16639224 

1846439 

5415000 

24806822 

9696051 

6640000 

20 

Engineering 

Services 

Water Quality Control 

Water Management [Core 
function] - Water Distribution 

8746122 

2399960 

2289824 

6762271 

3513602 

1289824 

10834423 

3621023 

2264824 

20 

Engineering 

Services 

Water Quality Control 

Waste Water Management 
[Core function] - Sewerage 

-1247798 

1272440 

5032683 

-1222857 

1764870 

5032683 

3465846 

2036612 

5032683 

27 

Community 

Services 

Waste Management 

Waste Management [Core 
function] - Solid Waste 

Removal 

-710073 

1846894 

200000 

-778760 

3104194 

200000 

5834718 

3175065 

200000 

31 

Planning & 

Strategic Services 

LED & Tourism 

Other [Corefunction] -Tourism 

511461 

1191292 

0 

-95919 

241695 

0 

601008 

3594320 

0 


TOTAL 

| 32444694 

36782909 

20382688 

31114208 

42874438 

21828188 

54392542 

52409507 

22169188 
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Monthly Cashflow for the 2017/18 financial year 


Sub-Directorate [R] 

Function [R] 


Jan/12 

Feb/12 

Mar/12 

Assist 

Directorate 

List 

List 


Revenue 

Operational Exp. 

Capital Exp. 

Revenue 

Operational Exp. 

Capital Exp. 

Revenue 

Operational Exp. 

i 

! 

1 

Municipal Manager 

Office of the Municipal 
Manager 

Executive and Council [Core 
function] - Municipal Manager, 
Town Secretary and Chief 
Executive 


1862347 

11151461 

0 

736059 

7825641 

0 

9262403 

9507766 

0 

14 

Corporate Services 

Human Resources 

Finance and Administration 
[Core function] - Human 

Resources 


1123455 

669005 

340000 

1297168 

116870721 

340000 

2924790 

-143005725 

115000 

1 

Municipal Manager 

Office of the Municipal 
Manager 

Internal Audit [Core function] - 

Governance Function 


0 

380920 

0 

0 

380920 

0 

0 

380920 

0 

25 

Community 

Services 

Library Services 

Community and Social Services 
[Core function] - Libraries and 
Archives 


701426 

1697791 

462500 

797421 

1908018 

286000 

1217497 

1864880 

0 

23 

Community 

Services 

Head: Community 

Services 

Sport and Recreation [Core 
function] - Recreational 

Facilities 


28892 

2364272 

1652500 

26848 

1976357 

1095000 

26848 

1623032 

0 

26 

Community 

Services 

Public Safety: Law 
Enforcement/Traffic/Fire 

& Disaster 

Public Safety [Core function] - 
Police Forces, Traffic and Street 
Parking Control 


1487539 

3826952 

395000 

1400705 

3959423 

248000 

1497877 

3670259 

0 

24 

Community 

Services 

Human Settlements and 

Public Amenities 

Housing [Core function] - 
Housing 


1565508 

563522 

1237222 

1925882 

22178853 

1237222 

2254294 

407084 

1237222 

23 

Community 

Services 

Head: Community 

Services 

Health [Core function] - Health 

Services 


0 

0 

0 

0 

0 

0 

0 

0 

0 

28 

Planning & 

Strategic Services 

Head: Planning & 
Strategic Services 

Planning and Development 
[Core function] - Corporate 

Wide Strategic Planning (IDPs, 
LEDs) 


514939 

2053716 

5000 

434992 

2294651 

0 

463086 

2173072 

0 

19 

Engineering 

Services 

Roads and Stormwater 

Road Transport [Core function] - 
Roads 


0 

1835887 

3518959 

0 

1552733 

2493959 

666617 

3986867 

2273959 

27 

Community 

Services 

Waste Management 

Waste Management [Core 
function] - Solid Waste 

Removal 


0 

0 

0 

0 

0 

0 

0 

0 

0 

18 

Engineering 

Services 

Electrical & Mechanical 

Electricity [Core function] - 
Electricity 


18862612 

8236429 

4391930 

16264577 

10487089 

2290000 

6138765 

8202585 

1090000 

20 

Engineering 

Services 

Water Quality Control 

Water Management [Core 
function] - Water Distribution 


6617018 

2873061 

1234824 

7035259 

2813711 

2184824 

6690834 

2717303 

1938244 

20 

Engineering 

Services 

Water Quality Control 

Waste Water Management 
[Core function] - Sewerage 


-1211142 

1110788 

3732683 

-1171029 

1234436 

712683 

481027 

896665 

112683 

27 

Community 

Services 

Waste Management 

Waste Management [Core 
function] - Solid Waste 

Removal 


-757666 

1685106 

200000 

-531298 

1697124 

200000 

1393922 

1700711 

0 

31 

Planning & 

Strategic Services 

LED & Tourism 

Other [Corefunction] -Tourism 


380868 

213962 

0 

264390 

861361 

0 

47056 

801488 

0 


TOTAL 


31175796 

38662872 

17170618 

28480974 

176041038 

11087688 

33065016 

-105073093 

6767108 
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Monthly Cashflow for the 2017/18 financial year 


Sub-Directorate [R] 

Function [R] 

Apr/12 

May/12 

Jun/12 | 

Assist 

Directorate 

List 

List 

Revenue 

Operational Exp. 

Capital Exp. 

Revenue 

t 

ro 

C 

' 

i 

! 

Revenue 

Operational Exp. 

Capital Exp. 

1 

Municipal Manager 

Office of the Municipal 
Manager 

Executive and Council [Core 
function] - Municipal Manager, 
Town Secretary and Chief 
Executive 

695032 

11514389 

0 

1687373 

9608201 

0 

-8755624 

-67998899 

0 

14 

Corporate Services 

Human Resources 

Finance and Administration 
[Core function] - Human 

Resources 

1268194 

29741728 

50000 

1271277 

-276486268 

0 

16672239 

304877266 

-3175000 

1 

Municipal Manager 

Office of the Municipal 
Manager 

Internal Audit [Core function] - 

Governance Function 

0 

380920 

0 

0 

380920 

0 

0 

381372 

0 

25 

Community 

Services 

Library Services 

Community and Social Services 
[Core function] - Libraries and 
Archives 

736154 

1733059 

0 

790088 

1687554 

0 

2413848 

1177698 

12029936.59 

23 

Community 

Services 

Head: Community 

Services 

Sport and Recreation [Core 
function] - Recreational 

Facilities 

30069 

1782565 

0 

26848 

1159008 

0 

138489 

1294037 

-13863000 

26 

Community 

Services 

Public Safety: Law 
Enforcement/Traffic/Fire 

& Disaster 

Public Safety [Core function] - 
Police Forces, Traffic and Street 
Parking Control 

1030435 

3103287 

0 

1668784 

3567540 

0 

-12080552 

15368599 

971930 

24 

Community 

Services 

Human Settlements and 

Public Amenities 

Housing [Core function] - 
Housing 

1339000 

420173 

1237222 

2402622 

411411 

1237222 

3323148 

805270 

-9897776 

23 

Community 

Services 

Head: Community 

Services 

Health [Core function] - Health 

Services 

0 

0 

0 

0 

0 

0 

0 

0 

0 

28 

Planning & 

Strategic Services 

Head: Planning & 
Strategic Services 

Planning and Development 
[Core function] - Corporate 

Wide Strategic Planning (IDPs, 
LEDs) 

432562 

3564095 

0 

502788 

2049120 

0 

3813224 

20432639 

-100000 

19 

Engineering 

Services 

Roads and Stormwater 

Road Transport [Core function] - 
Roads 

-83390 

3631293 

2393959 

-72045 

2279722 

1693959 

21307700 

20721230 

-5201321.123 

27 

Community 

Services 

Waste Management 

Waste Management [Core 
function] - Solid Waste 

Removal 

0 

0 

0 

0 

0 

0 

0 

0 

0 

18 

Engineering 

Services 

Electrical & Mechanical 

Electricity [Core function] - 
Electricity 

3415158 

8544261 

800000 

4837549 

8024115 

800000 

-15406244 

30547883 

2530000 

20 

Engineering 

Services 

Water Quality Control 

Water Management [Core 
function] - Water Distribution 

4935815 

1972896 

1733086 

9434633 

3573326 

1533086 

-16553843 

6365375 

17656727.16 

20 

Engineering 

Services 

Water Quality Control 

Waste Water Management 
[Core function] - Sewerage 

-650663 

997627 

112683 

392763 

1001994 

112683 

16362720 

3859555 

-14489205 

27 

Community 

Services 

Waste Management 

Waste Management [Core 
function] - Solid Waste 

Removal 

-576061 

1640457 

0 

94158 

1492370 

0 

16510750 

-511307 

0 

31 

Planning & 

Strategic Services 

LED & Tourism 

Other [Corefunction] -Tourism 

434492 

3306571 

0 

270085 

165108 

0 

6612981 

-7747244 

0 


TOTAL 

| 13006797 

72333321 

6326950 

23306923 

-241085879 

5376950 

34358836 

329573474 

-13537708.37 
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Monthly Cashflow for the 2017/18 financial year 


Sub-Directorate [R] 

Function [R] 



TOTAL 

Assist 

Directorate 

List 

List 



Revenue 

Operational Exp. 

Capital Exp. 

1 

Municipal Manager 

Office of the Municipal 
Manager 

Executive and Council [Core 
function] - Municipal Manager, 
Town Secretary and Chief 
Executive 



34 788 889 

35 749 842 

0 

14 

Corporate Services 

Human Resources 

Finance and Administration 
[Core function] - Human 

Resources 



151 276 934 

101 097 217 

3 270 000 

1 

Municipal Manager 

Office of the Municipal 
Manager 

Internal Audit [Core function] - 

Governance Function 



0 

4 571 492 

0 

25 

Community 

Services 

Library Services 

Community and Social Services 
[Core function] - Libraries and 
Archives 



11 995 970 

21 818 326 

14 325 937 

23 

Community 

Services 

Head: Community 

Services 

Sport and Recreation [Core 
function] - Recreational 

Facilities 



482 200 

19 725 468 

0 

26 

Community 

Services 

Public Safety: Law 
Enforcement/Traffic/Fire 

& Disaster 

Public Safety [Core function] - 
Police Forces, Traffic and Street 
Parking Control 



1 803 470 

56 651 188 

3 051 930 

24 

Community 

Services 

Human Settlements and 

Public Amenities 

Housing [Core function] - 
Housing 



40 405 180 

28 147 474 

0 

23 

Community 

Services 

Head: Community 

Services 

Health [Core function] - Health 

Services 



0 

0 

0 

28 

Planning & 

Strategic Services 

Head: Planning & 
Strategic Services 

Planning and Development 
[Core function] - Corporate 

Wide Strategic Planning (IDPs, 
LEDs) 



9 053 351 

46 087 241 

30 000 

19 

Engineering 

Services 

Roads and Stormwater 

Road Transport [Core function] - 
Roads 



22 896 700 

47 030 370 

19 020 351 

27 

Community 

Services 

Waste Management 

Waste Management [Core 
function] - Solid Waste 

Removal 



0 

0 

0 

18 

Engineering 

Services 

Electrical & Mechanical 

Electricity [Core function] - 
Electricity 



139 778 128 

133 185 214 

28 351930 

20 

Engineering 

Services 

Water Quality Control 

Water Management [Core 
function] - Water Distribution 



71 341 650 

36 298 074 

32 335 263 

20 

Engineering 

Services 

Water Quality Control 

Waste Water Management 
[Core function] - Sewerage 



73 456 840 

16 825 356 

10 478 224 

27 

Community 

Services 

Waste Management 

Waste Management [Core 
function] - Solid Waste 

Removal 



53 220 300 

20 231 750 

1 000 000 

31 

Planning & 

Strategic Services 

LED & Tourism 

Other [Corefunction] -Tourism 



9 760 010 

4 520 805 

0 


TOTAL 



620259622 

571939817 

111863634.6 
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Revenue by Source for the 2017/18 financial year 


Line Item (200 chars) 

July 

August 

September 

October 

November 

December 

January 

February 

March 

April 

May 

June 


TOTAL 

Property rates 

114916585 

1129985 

1102473 

1075112 

1104370 

1385477 

905266 

1100180 

1094357 

1111309 

1104370 

1113054.88 


127142538.9 

Service charges - electricity revenue 

16281553 

16275723 

15190171 

14719454 

14488736 

12884933 

18169495 

16165804 

3372500 

3275109 

3236635 

3427079 


137487192 

Service charges - water revenue 

7334010 

4104852 

3851833 

3979698 

4152481 

4169213 

6067312 

5185092 

3890114 

4009325 

3804518 

14537618 


65086066 

Service charges - sanitation revenue 

59344769 

-1344798 

-1335229 

-1426978 

-1474688 

-1438722 

-1467606 

-1447065 

-1022545 

-1048267 

-4260 

13886812 


61221423 

Service charges - refuse revenue 

33977084 

-767577 

-766126 

-816998 

-872925 

-828274 

-853836 

-631347 

-648490 

-665885 

6015 

10672929 


37804570 

Service charges - other 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 


0 

Rental of facilities and equipment 

131454 

139321 

108531 

120064 

116776 

116237 

123660 

131210 

124743 

132258 

124059 

131597 


1499910 

Interest earned - external investments 

698594 

477832 

437081 

323865 

600383 

305135 

1703347 

531059 

336293 

544032 

1437373 

1106566 


8501560 

Interest earned - outstanding debtors 

438627 

485916 

478912 

442128 

476070 

496600 

472367 

502520 

364039 

440099 

395553 

279470 


5272301 

Dividends received 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 


0 

Fines, penalties and forfeits 

27970 

3246 

32131 

237031 

483392 

1404905 

662591 

721542 

719692 

153641 

1023381 

17427178 


22896700 

Licences and permits 

518491 

519578 

517621 

517985 

527628 

531057 

519787 

517736 

531180 

522470 

521018 

519459 


6264010 

Agency services 

109907 

120024 

0 

140062 

111978 

108245 

131052 

0 

115065 

234404 

0 

248363 


1319100 

Transfers and subsidies 

33764931 

3266159 

5970816 

5336295 

4424597 

29448776 

2034127 

2268347 

21124369 

1715074 

1931451 

19590630 


130875572 

Other revenue 

1765665 

1211106 

693113 

1136134 

799647 

1674085 

1041472 

854653 

857887 

1161956 

1360360 

1580563 


14136641 

Gains on disposal of PPE 









751920 



0 


751920 

Transfers and subsidies - capital (monetary 
allocations) (National / Provincial and 
District) 

3842041 

4378049 

11342555 

6661054 

6176040 

4134478 

1667415 

2581090 

1453800 

1421947 

8366208 

-6544250 


45480427 

TOTAL 

R 273 151 681 

R 29 999 416 

R 37 623 882 

R 32 444 906 

R 31114 485 

R 54 392 145 

R 31176 449 

R 28 480 821 

R 33 064 924 

R 13 007 472 

R 23 306 681 

R 77 977 069 


R 665 739 931 
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